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men with this issue, the List of 
digeocts Peaking and the list of Plans and 
cations on file at the office of Engineer- 

News, will be found on the last page of 
the Supplement.) 


RAILWAYS. 
(* denotes that this work is advertised in 
Engineering News.) 


BALTIMORE & OHIO.—Surveys are being 
made for a third track from Pittsburg to 
New Castle, Pa., it is stated. A. M. Kins- 
man is Ch. Baltimore; E. S. Stevens 
is Asst. Engr., Pittsburg. 

CAMAS eae R. R.—This com: 
filed articles 


pany has 
ee in Washing- 
ton. EB. J. (len lr jpokane, is state agent. 
Capital, a ay incorporators are J. P. 


O’Brien, W. W. Colton, and 
J. B. Horr. Company * will build a railway 
from the O. & N. at Texas City to Grange- 
ville, Idaho. Headquarters will be at Port- 
land, Ore. 


CANADIAN NORTHERN.—The Big mng 
Government of British Columbia has entered 
into a contract with the Canadian Northern 
Railway Co., according to Abraham &. 
Smith, U. 8. Consul, at Victoria, B. C., for 
the extension of its lines as follows: From 
Yellow Head Pass, at the gy cin bound- 
ary of British Columbia, line will go te 
Kamloops by way of thes North Thompson 
River, from Kamloops to New Westminster 
and Vancouver, and from a point near Van- 

lish Bluff, to make ferry con- 

th for passengers 

and ie the contract also covers a rail- 
00 miles on Vancouver Island from 


pany in the construction of this road, which 
will cost at least about $50,000 per mile, 
the Government is t& guarantee interest at 
4 per cent. upon $35,000 per mile, and alse 
bonds of the pony for entire amoun' 
For security the ernment will hold are 
mortgage on the line of railway in British 
Columbia and covenant from the Canadian 
Northern way Co., inédemnifying it 
against loss that might possibly occur. 
It is lated that no Asiatic labor is to 
be empioyed. Work is to start within six 
months after this contract is approved by 
the epee legislature, which meets next 
non 


COLORADO & CONCHO.—Incorporated with 
000 capital, in Texas, to nr Pings 


The incorpo 
2 J.R J. 8. 
J. H. ‘Kaseei and WE Bell. 


ag hbo ae & GULF.—Com- 
has amended its charter 


and — 
to first build from Oklahoma City, 
fields mg ay N. a nd — 
near ’ 
& point in Beaver County, Oklahoma, to Den- 
ver, Colo. 000, J. 


d 
ningham, peerctary, Rotel on April 
29, 1900, under title of , Colorado 


ids are asked until 11 a. m., 
Jan. 15, by the Bureau of Yards and Docks, 
ashington, D. C., for . marine 
Specifications oe file wg hy. 
are on - 

fice, of Baginesring News, New York. 
a gid & WESTERN.—This com- 


Lp 


2 


Ca 
ake 


With $15,000 


IRVINGTON RY.—Charte 
mi! engtas 
es 

of G 


ng from 
be. Mcintyre, 





Na in the State of 
‘area, the Rio Grande 

} stated, will also 

the mala ‘ine of the 


Texas and Mexico. A gap of about 360 
miles remains to be filled to form a through 
In view cof the 
traffic agreement ‘which has been entered 
Mexico & 
Colorado & Southern 
Lines, the latter will not build its proposed 
Tex., to Sonora, 
which is called for in the amendment 
to the charter of its Abilene & Southern line, 
it is reported. The territory in Mexico be- 
tween Del Rio and Allende, which the pro- 
posed branch line of the Kansas City, Mex- 

& Orient Ry, will traverse is gg hy de- 
veloped rapidly. C. H. Webster is Ch. Engr. 
Sweetwater, Tex. 

LONG ISLAND R. R.—The JOHN F. DO- 
LAN CONTRACTING CO., 173 Broadway, 
New York, we are officially advised, has 
just been awarded the contract for grading 
six miles of second track between Flushing 
and Great Neck, on the North Shore Div- 
ision of the Long Island R. R. J. R, Sav- 
age, Ch. Engr. The work will be commenced 
immediately and is to be completed in the 
summer of 1910. 

NEW YORK CONNECTING R. R.—The 
Pennsylvania and the New York, New Haven 
& Hartford R. R. Companies, according two 
press reports, have come to a final agree- 
ment as to their respective share in the 
building of the New York Connecting R. R. 
from the Morris Park yards of the N. Y., N 
H. & H. in the Bronx Boro, and by means 
of a viaduct over Ward’s and Randall's Isl- 
ands and bridges over the Harlem and Bast 
and thence through Queens and 

Boros. to the Bay Ridge ter- 
minal, which it is estimated will cost from 
$16,000,000 to $20,000,000. The contract for 
the steel cantilever bridges and the viaduct, 
140 ft. above tidewater, is to be given out 
early next year. The plans and specifica- 
tions have all been prepared and approved 
by the Municipal Art mmission for sev- 
eral months. A connection will be made at 
Woodside with the Sunnyside yard tracks 
of the P. R. R., affording a direct connec- 
tion for passenger trains from Boston and 
other New England points with the P. R. R. 
trunk lines to Washington and the West and 
Southwest. Three trunk lines, the P. R. R., 
Long Island R. R, and N. Y., N. H. & H. 
will find an entrance to the union passenger 
station in the Boro. of Manhattan. The 
N. Y., N. H. & H. R. R. will also have a 
direct route for its freight traffic via Bay 
eg terminal, with the trunk lines of the 

R. R. system to all parts of the West and 
Seuthonet The right-of-way for the New 
York Connecting R. R. has been secured, and 
a large section of the line where the tracks 
have been depressed or elevated in South 
Brooklyn is already available for traffic. It 
will take about three years to complete the 
line, including the construction of the large 
bridge and the construction of a big em- 
bankment through the northern half of 
Queens County and a tunnel under the Lu- 
theran Cemetery. Noted on Aug. 12. 

PENNSYLVANIA R. R.—Extensive new 
railroad yards will be located at West 
Brownsville Junction, Pa., and a double track 
railroad bridge will be built across the Mon- 
ongahela River at this point, it is announced. 
The plans also contemplate the construction 
of two additional passing sidings on the 
Ellsworth branch of the road, one at Hazel- 
kirk and the other at Bentleyville. These 
sidings are for the purpose of facilitating 
the handling of coke. 

PRESCOTT, READER & FORDYCE.—An 
extension is planned to be constructed from 
Lyda, Ark., to Prescott and eventually con- 
tinued from Prescott to Fordyce, 75 miles. 
W. B. Ferguson is Pres. and Gen. Mgr., Lit- 
tle Rock, Ark. 

RIVER TERMINAL CO.—The River Ter- 
minal Co., of Cleveland, Ohio, has been in- 
corporated with capital stock of $50,000 and 
is chartered to build a railway from the 
Pennsylvania ore docks at Whisky Island 
through the flats southward to the line 
at — -_* where the Erie Railroad eaves 
a Wm. W. White, of the law firm 

ot. Goulder, Holding & Masten, Rockefeller 

Bldg., id, is an incorporator. 

ST. coun & HOUSTON MINERAL BELT. 

will yn its line from Hous- 
ton, Mo., south to t, 23 miles. Sur- 
veys are being made. E. K. Lhies is Secy., 
Houston, Mo. 


SOUTHERN | Kseamapg  hda —The double-track- 
ing of the railway be Stockton and 
Tracy, Cal., has been authorized and con- 
struction will start at o Estimated cost, 
$850, The yards at both points will be 
ap and a freight depot built at. Stock- 


sf 


‘SOUTHERN hg hg R. R. (of Mexico).— 
C. R. Breck has been a ted chief lecat- 
of \erico to locale that part of the propose 
° co loca 


He succeeded 


CONSTRUCTION NEWS 


TEMISKAMING & NORTHERN ONTARIO 
(Ontario Government Ry.).—It is stated that 
surveys are being made for a line from 
Chariton, Ont., to Goganda, 50 miles. Noted 
on Jan. 28, 09. Frederick Dane, Comr., To- 
ronto, Ont.; A. J. McGee, Secy.-Treas., To- 
ronto. 


TONOPAH & TIDEWATER.—Announce- 
ment is made that construction will be start- 
ed soon on the proposed Ely-Goldfield ex- 
tension in Nevada. It will not start directly 
from Goldfield, but from Cuprite, 14 miles 
south of Goldfield, on the Tonopah & Tide- 
water R. R. This is because the grades 
directly east of Golafield are too heavy. 
From Cuprite to Ely the distance is 235 
miles. Estimated cost, $6,000,000. C. M. 
Rasor is Ch. Engr., Los Angeles, Cal.; John 
Ryan, Gen. Mgr., Ludicw, Cal. Noted on 
July 22. 

WESTERN MARYLAND.—An extension 
will be built from Cumberland, Md., to New 
Haven, Pa. The money required for the pur- 
pose, $12,000,000, has already been provided 
for, it is added, and work on the extension, 
about §3 miles in length, will be begun 
shortly. At New Haven connection will be 
made with the Pittsburg & Lake Erie Rail- 
road, which will carry the new line to Clar- 
endon, Pa., when connection will be made 
with the Wabash-Pittsburg Terminal into 
Pittsburg. H. R. Pratt is Ch. Engr., Balti- 
more, Md. 


WESTERN PACIFIC.—The Western Pacific 
Ry. was opened for through freight traffic 
on Dec. 11. Noted on Nov. 11. 


CONSTRUCTION OF RAILWAY.—An 
American Consul in Latin America reports 
that a contract has been entered into by the 
local government with a business man repre- 
senting a syndicate of English capitalists for 
the construction of 450 miles of railway, at 
a total cost of $14,870,807 gold. Further de- 
tailed information, togother with the name 
of the inidividual with whom interested par- 
ties would dou well to correspond, can be ob- 
tained upon application to the Bureau of 
Manufactures, Washington, D. C. In apply- 
ing for addresses refer to File No. 4253. 


ELECTRIC RAILWAYS. 


TITUSVILLE, PA.—The Titusville Central 
R. R. Co. has been granted a charter in 
Pennsylvania to build and operate a 20-mile 
line between Titusville and Corry. The com- 
pany has a capital of $210,000. The incor- 
porators are W. J. Smith, Titusville, Pres. ; 
P. T. Carolan, New York; C. H. Ley, F. S. 
Fleming, C. Ww. Hawbaker, B. J. Robertson, 
A. N. Egbert, all of Titusville, Directors. 
Gasoline motor cars will be used. Mr. Smith 
is Pres. of the Titusville Elec. Traction Co. 


KITTANNING, PA.—The Pittsburg & Alle- 
gheny Valle st. Ry. Co., it is announced, 
has finan its proposed extension to be 
built between Kittanning and Oakmount. 
Preliminary survey will be made by Geo. B. 
Campbell, Jr., of New Kensington, Pa., be- 
tween Ford City and Leechburg. H. A. Wad- 
dell is Supt., Leechburg, Pa. 

PHILADELPHIA, PA—We are officially 
advised that the Philadelphia & Suburban 
Elevated R. R. Co., on account of opposition 
to the construction of single-track elevated 
lines on 12th and 13th Sts., Philadelphia, 
has filed a new application for charter, and 
a hearing will be granted before the Gov- 
ernor of the State of Pennsylvania about 
Jan. 1. The company’s new plan dispenses 
with the service to the southern portion of 
the city to Johnson St., and for service to 
the north supplement a subway, running 
from the City Hall to Lehigh Ave., a dis- 
tance of 2% miles, at which point connec- 
tions will be made with company’s original 
lines as projected to Frankford, ayne 
Junction and Strawberry Mansion. A sketch 
plan showing the original pro 
the changes p 





Engineering News, New rk. 8S. 8. Neff, 
416 Franklin Bank Bidg., Philadelphia, is 
Pres. 

FREDERICK, MD.—The consolidation of 
the Frederick & Middletown Ry. Co., the 
Washington, Frederick & Gettysburg Ry. Co. 
and the Jefferson & Braddock Heights Ry. 
Co. was effected at a = meeting of stock- 
holders at Frederick, Md., on 7, when 
the three corporations were merged into a 
new bre known as the Frederick Rail- 
road — The 
— & Middletown Co. and its exten- 

jons—the Jefferson & Braddock Heights and 
the Myersville & Catoctin companies—have 

perated under the name of the Frederick 
faserevban Railway, but no ent, of that 
mame has ever been incorporated. The con- 
trolling interest in ee Myersville & Catoc- 
rm whose line s between Middletown 
po an gd is held wy —— FF — 

ey its line is opera y 

Frederick & Middletown under a lease 
which still has five years to run, and no 


change will be made by the consolidation. 
The is ted to make a strong 
com » and those in control expect to ex- 


its lines when conditions are r ony Des 

first extension will probably 

be to Brunswick. A line from Jefferson to 
Brunswick 


Ry. view. 

in opera’ between Frederick and Thur- 
mont, a distance of 17 miles, as a steam 
oe through Emmitsburg 
to Pa., is contemplated. At Get- 
tysburg connections with lines in 
southern oe & “oe 

ee eer qrnness Veeder: with York, 
Lancaster The new com- 


New York, December 16, 1909. 


pany organized by electing these officers: 
Emory L. Coblentz, Pres.; Dr. Franklin B. 
Smith, Vice-Pres.; Thos. H. Haller, Treas. ; 
Charlies C. Waters, Secy. 

MERIDIAN, MISS.—M, R. Grant, of Merid- 
ian, has applied to the City Council for a 
street railway franchise, including a power 
plant. 

GLASGOW, KY.—We are officially advised 
that the Louisville, Lincoln Farm & Mam- 
moth Cave Traction Co. is the title of the 
company which proposes to build from Glas- 
gow, via Buffalo, to Hodgenville, Ky., and 
from Glasgow to Mammoth Cave, a distance 
of 60 miles. Surveys are partly made and 
capital is partly secured for construction. 
Right-of-way is secured from Glasgow to 
Buffalo upon the Louisville and Nashville 
pike. Company desires to secure engineers 
to complete the necessary work. Chas. Van 
den Burgh is the promoter, Glasgow, Ky. 

FOSTORIA, OHIO.—John W. 5S. Reigle, 
Findlay, Ohio, Ch. Engr. of the Fostoria & 
Fremont Ry. Co., has begun surveys for this 
line. As officially noted on Nov. 25, com- 
pany will let construction contracts in Feb- 
ruary or March, 1910. 

CINCINNATI, OHIO.—The Cincinnati, 
Harrison & Indianapolis Traction Co. has 
been incorporated and is now securing right- 
of-way between Cincinnati and Harrison. 
Survey is completed. W. L. Finch, Union 


Trust Bidg., Cincinnati, is interested. Noted 
on Nov. 1 
OWOSSO, MICH.—The electric railway 


which will be constructed between Lansing 
and Saginaw will be built through Owosso, 
funds for the purpose having been raised at 
Owosse. T. W. Atwood, Ira Sayres, Charles 
Gale and C. O. Dewey, of Owosso, are inter- 
ested 


MILWAUKEE, MIS.—The Railroad Com- 
mission of Wisconsin has issued a certificate 
of public convenience and necessity to the 
Milwaukee-Western Electric Railway Co. for 
a line from Milwaukee to Beaver Dam, with 
a branch division from Sussex to Waukesha. 
The main line by the surveyed route will be 
56 miles in length and the Waukesha di- 
vision nine miles, through Pewaukee to 
Waukesha. Grading work wili begin’ first 
between Juneau and Hustisford in order that 
the rails and ties may be laid early next 
spring to carry the power-house equipment 
to Hustisford from the railroad connections 
at Juneau. The directors will take steps for 
an extension of the new line from Beaver 
Dam to Fox Lake, in accordance with the 
request of the citizens of the latter place. 
Two weeks advertising of the new articles 
will be necessary and then, about Jan. i, the 
company will apply to the Railroad Commis- 
sion for a certificate for the new division, 
which will add a little over eight miles to 
the mileage to be built. The main line of 
the road from Milwaukee to Beaver Dam 
will be only a mile shorter than the Milwau- 
kee Northern’s line from Milwaukee to She- 
boygan. A _ stockholders’ meeting will be 
held Jan. 13, at which steps will be taken 
to increase the capitalization of the company 
for the building of the line and for the issu- 
ance of $2,000,000 of bonds. The contract 
for the construction work lias already been 
let to the W. D. CHAPMAN CO., Marquette 
Biég., Chicago. The powerhouse of the com- 
pany is to be located at Hustisford. Noted 
on Sept. 2. Offices of the railway company 
are at 614 Majestic Bidg., Milwaukee. 


DAVENPORT, IOWA.—The Mississippi 
Shore Line Ry. Co. will be incorporated to 
build an electric railway from Davenport to 
Muscatine. Walter D. Olney, Lock Box 430, 
Davenport, is interested. 


IOWA CITY, IOWA.—We are officially 
advised that surveys have been made by the 
Iowa City, Ottumwa Southwestern Blec. R. 
R. Co. between Iowa City and Ottumwa, 70 
miles; right-of-way has been obtained for 
distance of 50 miles. FRANK TANNER, 
| tg pe will construct the line. Noted on 

lov. 2. 


MEXICO, = —The a Santa Fe & 
Perry Tracti Co., exico, Mo., has 
awarded general Seabee for construction 
of its interurban road to BURNS & CO., 
705 Isabella Bidg., Chicago, who will let 
contracts for material and equipment soon. 
The line is to extend south from Mexico 
to Columbia and Fulton, and north to Santa 
Fe, Perry and Hannibal, a ¥ of 103 miles. 
Burns & Co. wil purchase ail material and 
let all sub-contracts. SE noted. 


MOBEETIE, TEX.—The J. B. TAYLOR 
Co., 30 Church St., New York, has con- 
traet for 125 miles of engineering for the 
Central Construction Co., of Mobeetie. 


FORT WORTH, TEX.—We are officially 
advised that the Northern Texas Traction 
Co. has arranged for the double-tracking of 
7,200 ft. of the by tage , Soewe line = 


The wor ed ou 
by the STONE & WEOSTER. — RING 
CORPORATION, of Boston, 


OKLAHOMA CITY, OLA. si are offi- 
cially informed that a. 3 . TAYLOR & CO., 
H , 30 Church St., New 
contract for all the 

mgineering work for building the electric 
railways between Oklahoma City and Shaw- 


al age wi OKLA.—Surveyors of the Zl 
Reno & Anadarko Interurban Ry. Co. have 


completed the survey of the route 
from El Reno to the Washita River north of 
payee fi Be ko will 
of the route by which the rosd te enter 
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WALLA WALLA, WASH.—The nS Coun- 
cil has ted the Northwestern 
Blectric a 25-year extension of 1 fran- 
chise eavering street railway, gas and elec- 
tric power and lighting. 

REDWOOD CITY, CAL.—A. H. Lohman, 
of San Francisco, has been relimi- 
nary surveys for an electric line across the 
mountains to La Honda and the Big basin. 
The eww aha began their work on Nov. 29. 
Mr. Lohman states that the eastern terminal 
of the road will be on deep water in the 
Redwood creek and it will run in a straight 
line to Woodside. 


LIGHT AND POWER PLANTS. 


(* denotes that this work is advertised in 
Engineering News.) 


PORTLAND, ME.—Bids for electric work 
and ventilating and heating the new city 
hall, opened on Dec. 1, have Ripe rejected. 
New bide for the work wiil be asked. Car- 
rere & Hastings, 225 Fifth Ave., New York, 
and John Howard Stevens, 187" Middle 8&t., 
Portland, are Archs. 

NORTHFIELD, VT. —Preparations are be- 
ing made for the extension of the muni- 
cipal electric light system to Northfield 
Junction to furnish electricity for lamps. 
Street lamps will probably be installed. 


ESSEX, MASS.—The lighting of the streets 
here by electricity is under consideration. A 
proposition has been submitted to ge the 
entire town by the installation of 100 lam 
at $1,000 per year. The town now pays 
per year for the care of 80 lamps lighted 20 
nights in the month. 

SPRINGFIELD, MASS.—Bids will be re- 
ceived by the Municipal Building Commission 
until Dec. 22, as follows: Contract No, 3, 
heating and ventilating; Contract No. 4, elec- 
tric work; Contract No. 5, plumbing for the 
auditorium, tower and passage and muni- 
cipal office building of the new municipal 
buildings to be erected by the city, in Court 
St., facing Court Sq. pies of drawings 
and Speeatiene may be seen at the Mu- 
nicipal Bidg., at the office of Pell & Cor- 
bett, Archs., 122-124 Bast 25th St., New 
York, and at the office of Holliss French & 
Allen Hubbard, Albany Bidg., Boston, Mass., 
copies of which may be obtained on a pli- 
eation. George Dwight Pratt is Chn. Muni- 
cipal Bidg. Comn. 

PROVIDENCE, R. I—The Narragansett 
Electric Lighting Co., William C. Woodward, 
Klectrical Engr., has purchased a site on 
Bough St. in the Olmeyville district, on which 
to erect a substation for the distribution of 
electricity 


NORTH SMITHFIELD, R. 1.—The WOON- 
SCCKET ELECTRIC MACHINE & oe 
Co. has been awarded contract 
Town Council of North Smithfield eer” Light. 
ing the streets of the town for one year. 
Contract calls for 40 incandescent lamps in 
different parts of the town. F. 8. Pond is 
Supt. 

PRINCETON, N. J.—Plans are being con- 
sidered by the Borough Council for the im- 
provement of lighting system. Municipal 
ownership is being considered. Prof. Howard 
McClenahan of Princeton University, is Con- 
sulting Engr. 

YORK, PA.—One bid was received by the 
City Council for by te the streets of the 
city, submitted by the ison Blectric Light 
Co., York, at $60 per year for each arc 
lamp, contract to be signed for not less than 
five years. The bid is considered excessive 
and the Council has instructed the Light 
Committee to secure estimates of the cost of 
the construction of a municipal electric light 
plant and to compare-the cost of street light- 
ing in York with that of other cities, 


NORRISTOWN, PA.--Bids are asked until 
3 p. m., Dee. 29, by the Board of Trustees 
of the State Hospital for the Insane of the 
Southeast District of Pennsylvania for (a) a 
fire protection equipment, (b) an air com- 
pressor, (c) an engine, (d) a dynamo, (e) 
a motor-generator and (f) a switchboard. 

WOODVILLE, PA.—We are officially ad- 
vised that contract has been awarded to the 
DUNSHEE ELECTRIC CO., of McKeesport, 
Pa., by R. J. Cunningham, County Controll- 
er, cage’ | for gas and electric fixtures at 
Allegheny County Home, here. 

ALEXANDRIA, VA. a Bg, act 
& Gas Co., D. 5. Mackal ward- 
ed contract to UNITED GAS IMPROVEMENT 
CO., Broad and Arch Sts., Philadelphia, for 
laying mains and erecting gas making plant. 

RICHMOND, VA.—Contract was awarded 
by the Council Committee on Blectricity on 
Nov. 26, for the steam and water piping, 
condensing system and drainage plant of new 
municipal electric plant; to the SOUTHERN 
PLUMBING & ELECTRIC CO., at $9,667. 

KIMBALL, VA.-—Surveys have been com- 
pleted by J. 8S. Shaw, of Algoma, W. Va., 
for the electric light plant and water-works 
system here. Work will commence at once. 
L. KAUFMAN, of Northport, has contract 
for the construction work. Estimated cost, 

CLARKESVILLE, GA.—The Clarkburg Ry. 
Co. will enlarge its power plant upon com- 
pletion .of the extension to Nacoochee Val- 
Jey. The installation of a turbine unit is 
being considered. 


FORT PAYNB, ALA.—The City Council has 
granted franchise to George H. Edwards, of 
Birmingham, Ala., to construct and operate 
an electric light and power plant. A com- 
pany will be formed by the citizens of Fort 
Payne and Monroe, La. The plant will be 
operated in connection with the power plant 
now being installed by the Fort Payne Fuel 
& Iron Co. The franchise is for five years 
and the company is to furnish the town five 
are lamps free of charge. Work will prep 


av commence at once on construction. 
. Drew is Pres. Fort Payne Fuel & Iron Co. 
_HBNNING, TENN— “ ns ao a 
a ° regory, J. Alston 

Ww. Wile mstruction of a 30-KW. 
t and a 10-ton ice plant. 

been completed. 


W. Wilson for the co 
electric light 
Piane have no 


LOUISVILLE, KY.—The Kentucky Electric 
Co., Lewis 8. Streng, Ch. Engr., will make 

improvements to its plant here to cost about 

,000. The a poses to secure its 
water supply f Ohio yA and will 
h into 
has been a to the 
FALKENAU ELECTRICAL CONSTRUCTION 
CO., 108 La Salle St., Chicago, Ill. 

AKRON, OHIO.—The Board of Public Ser- 
vice has awarded contract for ae 
lights for city for next five years to 

D. KENFIELD, at $17 per lamp per year. 

EVANSVILLE, IND.—C. A. Gillham, Secy. 
and Gen. Mgr. Central Station E neering 
Co., is representing an applicant for franchise 
to establish a central heat, 
ty which pro 

Cost, about roe 

INDIANAPOLIS, po lg BE: are being 
made by the Star Motor Co. for the construc- 
tion of a factory in Indianapolis, including the 
installation of a power plant, to be equipped 
with electric motor-driven machinery. 

DETROIT, MICH.—Plans are being consid- 
ered by the Detroit os - - a & Brass Rolling 
Mills for increas} e equipment of its 
power plant, including the installation of 
cnernethn -current generators with a rating 
of about 1,500 HP. with auxiliary apparatus, 
the plant to be driven by steam turbines. 

ALTON mg mary are being made 
by the Ailton Tool dle Co. to remodel its 

ant and equip it for electric motor drive. 

MASON CITY, IOWA.—The Mason City & 
Clear Lake Ry. Co. will soon place contracts 
for a 500 or .600-KW. 2300-volt, 60-cycle 
3-phase <a a simple Corliss engine 
and a , 600-volt rotary converter. 

canuaaaenie MINN.—Bides for wiring 
_ Seward and Seven Oaks’ School buildings, 

med on Nov. 30, have been rejected and 
plans for the work will be revised. W. G. 
ye is Secy. Bd. of Education. 

NEBRASKA CITY, NEB.—The_ citizens 
have voted to give the NEBRASKA CITY 
WATER & LIGHT CO. a 20-year franchise 
and a contract to supply the city with water 
and lighting for a term of ten years. The 
company has agreed to extend ite water and 
lighting systems to all parts of the city not 
having lighting service, and to expend from 
in improvements. Fred 


ight and power 
A to erect a system here. 


rooks is Ch. Blecn. 


wae ~ ape 8S. DAK.—Citizens Light & 
Pow Co. has awarded contract to H. P. 
MORTENSEN, of Toronto, S. Dak., for the 
installation of electric light plant. 

LEADVILLE, COLO.—The Leadville Light 
& Power Co. is extending its tarnsmission 
liens to the Sugar Loaf mining district to 
supply electricity for lamps in that district. 
J. L. Smith is Ch. Blecn. 

MABTON, WASH.—The 
Power Co., eorge C. Arrowsmith, Supt., 
North Yakima, is reported to have been 

ted a l5-year franchise the City 
Gouncll to install an electric light plant here. 

NORTH YAKIMA, WASH.—The City Coun- 
cil has decided to purchase the electric light 
plant and water-works system of the North- 
west Light & Water Co. here, at $310,000. 

TACOMA, WASH.—The Commissioner of 
Public Works has asked the City Council to 
ask at once for bids for the construction of 
om wer canal and headworks of the pro- 

municipal electric plant on the Nis- 
gually River. Estimated cost, about $2,000,- 


Yakima Valley 


MERIDIAN, CAL.—The Trustees of Rec- 
lamation District No. 70 have awarded con- 
tarct for the installation of a 150-HP. motor 
with complete electrical equipment and a 
30-in. pump for the Te pinay eS in 
the district to FAIRBANKS, 

158 First St., San Francisco, Gab 

HOLLYWOOD, CAL.—Bids are being asked 
for the installation and maintenance of a 
og Mghting system here. George H. Field 
s ty * 


MONTEREY, CAL.—The Supevrisors have 
granted franchise for a transmission line be- 
tween Salinas and Monterey to the Monterey 
Gas & Electric Co. 

WHIPPLE BARRACKS, ARIZ.—Contract 
for the construction of an ge ag A. gone | 
system here, bids opened Nov. as been 
awarded to the CENTRAL BLeornic CO., 
INC., 185 Stevenson S&t., San rancisco, 
Cal., at $12,795. Lieut. William n4 Alfonte 
is Constructing Q. M. List of bids noted on 
Nov. 18. 

LONDO ONT.—The CANADIAN WEST- 
INGuOvsH CO., Toronto, Ont., has been 
awarded contract for the electrical apparatus 
for the municipal electric lighting system, at 

,908. The total bid of the company was 

058. This included one motor-generator 
set and street arc —— system, on which 
awards have been d 

TERRA, ALTA.—J. A. Martin will establish 
an electric plant and is having plans prepared 
for a power house. 


BRIDGES. 


(* denotes that thie work te advertised in 
Engineering News.) 


FALL RIVER, MASS.—This city is consid- 
ering the construction of a viaduct over Fall 
River and Pocasset St., —at Der sy 
Main ie about 400 to 500 ong D. 
Borden is Engr. ie 

NEW —— N. Y¥.—Bids are asked unti 

30, by the Park Board, Fifth 

b oe and ath St., Manhattan, for repairs and 
alterations to Breeze Hill Bridge, 

Park, Boro. Brooklyn. 

PP me ye N. Y.—Bids will be received by 

e Board of Addehmen until 8 p. m., Jan. 

bs ter furnishing materials and erecting a 30- 

ft. span, rolled I-beam bridge with concrete 

floor, 14 ft. roadway and 3-ft. sidewalk, with 

the necessary substructure. William J. Blli- 

ott is City Clk.; George T. Bolton is City 


ROME, 


= me by’ the, Board o 





ay yg 
Broadway, New bs $8, 
00, replace a bridge, $3,850. J. 
bot is City Engr. 

SOMERS POINT, N. J.—The cost of a 
steel bridge 30 ft. wide 
Harbor Bay from Somers Point to 
Point has been estimated at $580,000. 
on Név. 18 E. D. Rightmire is County 
Engr., Atiantic City. 

*MONONGAHBELA CITY, PA.—The DRAVO 
CONTRACTING CO., Lewis Block, Pittsburg, 
Pa., was awarded contract on Dec. 10 the 
Commissioners of Allegheny and W: 
ton Counties for the removal of the su 
structure and substructure of the old b: 
across the yy ye River rio’ at 
_ and $300 for the material of 

R. J. Senniaghem is County Controller. 


RICHMOND, VA.—The Mes xg R & 
Power Co., Calvin Whiteley, om a3 
of Way, proposes to construct a free 
over Broad St., from Church Hill og 
main section of the city. 

WHBELING, W. VA.—The ges of Con- 
trol on Dec. 6 opened bids for super- 
structure of the new Market Had bridge, and 
awarded the contract for f material 
ad as the bridge separately. — 

for material was awarded to 
AMERICAN BRIDGE CO., 50 Church st 
New York, and for erecti the structure 
to the BDER CONSTRUCTION CO., Fer- 
guson Bildg., Pittsburg. The bid of 
the American Bridge Co. 
terial only f. o. b. its Cleveland factory was 

12,875. The bid of the Eder Cons 

. on the erection of the structure was 
$4,950. Total cost superstructure, $17,825. 

WILMINGTON, N. 7 oy. — the 
Atlantic Coast Line R. es 
Ch. Bhgr., boty ay oo wilt construct as 
bridge across th St. Bsti- 
mated cost, $15,000 

BIRMINGHAM, ALA.—Totten & Ohl, 214% 
North 20th S8&t., Birmingham, -in- 
Charge of Construct: have a con- 

tract to the VIRGIN BRIDGE & IRON 
CO., Roanoke, Va., for the a of 
e én TM-in. deck girder span fo r under- 
of Trussville feneh 0 Louisville & 
Nashville R. R. by Birmingham & Bdge- 
wood Electric Ry. 

CHATTANOOGA, TENN.—The Boulevard 
Commission has awarded contract to the 
CHICKAMAUGA bee oa & CONSTRUC- 


two 7%4-ft. in diameter "and one 12 ft. 
500. 


GALLATIN, TENN.—The Bridge ow ow a 
sioners of Sumner County have awarded to 
the NASHVILLE BRIDGE CO., Nashville, 
Tenn., contract for the construction of what 
is known as the Albright bri on Dry 
Fork; also for a bridge across Fork. 
Ero ridges are to be completed by ‘hen. %& 


ne vem will be re- 
ceived by the of oo, amg ge 
ers until noon, Jan. 


. * repair of the 
east abutment of the hens over the. Latte 
Miami River on the New Ricnmond Pike, 
qaaenes Township. is 


CINCINNATI, 


*CINCINNATI, OHIO.—Contract for con- 
structing the superstructure and substruc- 
ture work of lift bridge at ee, Pl. was 
awarded on Dec. 7 by Board blic 
Works to GRANIGER & "00. at $34,300 

Se og —A oa bridge of 
heavy steel is built replace the 
old covered bridge a. The cost of the 
bridge will be between $15,000 and $20,000 
and it will have a single roadway 20 ft. 
wide and a 5-ft. walk for 


KAPPA, ILL.—Contract for constructing a 
River 


IVES, Griesham Bidg., 
ton, at $8,000. 

WICHITA, KAN.—Bids are asked until 
Dec. 27 by the county for the construction 
and repair of county bridges. Estimated 
cost, $9,000 


WAYNE, NEB.—Bids are asked until 
noon, Dec. 21, by Board of Com- 
missioners for constructing and all 
county bridges 0. w. 


Reynolds is County 


mii ctl 
or ce oe. cre 
railway tracks at the foot o FOSS the 


The sum of $15,000 is availa! imbia St, 
FLORENCB, we 

vised that the time for rece, ‘ly ad- 

the Territorial ‘Beara of Co nds by 

construction of a highway pb; one the 

Gila River near here, has eaee, the 

until Jan. 15. Bids were asi xtended 


8 J. B. Girand is Territoria, “2°! Dee 
nix. 


Phoe- 
a ay QUE.—Bids were r 


ed b 

Secy., Dept. of F vays 

Canals, Ottawa, Ont., on Nov Aye and 
ing the, substrectare ot the Q “bridge 

i ham: 

at about $2,500,000. Ota, 
*WINNIPEG, MAN.—Bids are cod a; 
11 a. m., Jan. 18, by the Boars | Coun 
for remo Present supers: ture ani 
furnishing and erecting DOW BU) “structure 


- floor complete for Louise | > ac 
e Red River, M. Peterson is -y,“"™ 
goo B, C.—Bids : 
on Nov. 12 by the Bridge Co ittee 
Council for construction of , bridge 
over False fe between Bridge ns 


Be, 
Sis., from the plans of Waddell Hare 
ton, Mo. Contracts ive deen 
owsease's ay “ollows: Substri:cture—ty 
PALMER BROS. & HENNING. of Va. 
couver, at following prices: 2,3) y yds, 


masonry in pneucaisson and cribs <7. 4,800 
cu. yds. concrete in shafts; $11.50 3,335 oy. 
yds. masonry in pile piers, $15 16,000 
iin. ft. piles below cribs, 31 cts. 5,600 cy 

concre' , 


te in ab Wing walls 
.50; 16,000 Ibs. anchor bolts, 6% cts.. ll,- 
cu. 7 > Hi, 90 cts.; 900 cu. yay 


mac. an ‘im si dewalks, 

$2.50; 1,200 lin. ft. concrete curd, 30 cts 

temporary bridge, 500 ft. long, $6,°\). Total 

eon gaperaructare—to the CANADIAN 
DGE CO., of Walkerville, Ont.. at follow. 

ing prices: 91,500 Ibs. metal and machinery 
sw 


span, <8 oe 6,400,000 in: . 


5. meta) 

in trestle span and trestle bents, 4.27 cts: 
M A. creoso' ber, $45; 415 M A up. 
treated timber (fir), deo five M A Austra. 
lia wi ie 600 sq ze. creosoted 
black pavement, 10,000 in. ft. draw 
ay piles, ‘ota. electrical machin- 
$2,000, electrical lighting, $8,000; ma- 


chlnery cabi non draw span, $600 Total, 


BUILDINGS. 
(* denotes that thie work is advertised in 
Engineering News.) 


SPRINGFIELD, MASS.—The contract for 
constructing the Hotel Kimball, which is 
to be erected at the corner of Chestnut and 
eg Sts., has been goes by the Direc- 

to FRED. LEY & CO., of this city. 
Tue Seoleaet includes all the superstructure, 
steel, stone and brick. The contract for the 
superstructure calls for it to be finished 
within the year, with a bonus for early 
completion. It hoped to open the hotel 
next fall. The building will be about 116 x 
186 ft. The concrete foundations are about 
three-quarters done. The stone for the low- 
er part of ng Bs pam bs 9 be ordered at 


once and the steel gotten here as soon as 
bl The etner contractors who sub- 
mitted bids are Thompson, Starritt Co., 49 


Wall 8&t., New York; Norcross Bros., of 

; Bros., of Boston; J. W. 
Bishop Co., of Worcester, Mass.; Casper 
Ranger, of “Holyoke, Mass.; H. Wales Lines 
Co., of Meriden, Conn. ; A. H. Stevens Co., 
J — Ny 3.3 W. Mellen and 


ROCHESTER, N. Y.—We are officially ad- 
vised that the New York Central & Hudson 
River R. R. Co. has completed preliminary 


F. Bragdon, Cutler aids. Rochester, is 
-» associated ith New York architects. 
ORK, N. Y.—Bids are asked by 
F. ara oes of New York Coun- 
ty, until 11 a. m., Dec. 23, for repairing the 
Ludlow St. jail, located at 70 to 74 Ludlow 
8t., Boro. Manhattan, City of New York. 
pte Ney being + tog a — Charles 
Maurer, 1495 Broadw: for a 12- 
tory store and | loft buildin aing to be erected 
on plot 66 x 98.9 ft., at 143 West 25th 
St. It will tase steel skeleton cynstruction, 
reinforced concrete arches, maple {loors, 
elevators, facade of white 


pressed and terra cotta. The 
— = rise 150 ft. 


above the curb 
estimated cost is $185,000. The 

re Starrett Co. is the owner. 
New plans have been filed by 8S. S. Sugar, 





Arch., for 8. Schinasi for the proposed en- 
largement of mi automatic vaudeville thea- 
tre known as poe Bryon ng at 134 and 136 
East 14th 8&t., “5 rear extension 62% ft 
wide and 60 eep, oe fitted as a stage 
with rooms. The ae tion fs 
to be fireproof and is to cost $55, 

Plans have been filed for a abate: y com- 
mercial bui with floor stores, to 
be built from Neville & B 
Archs., 217 West St., for Charles r0- 

Inc,, as owner, at the northeast corner 
a peurth Ave. he 20th 8t., oppo ite All 
Souls’ Unitarian Church. It is to be 216 ft 
high. = a facade of terra — trims 
tween Doric pilasters at the three ‘opmost 
— i with a large —. 
an avenue fro 
ar BO tt If is to coat $860,000. 

NEW YORK, N. Y.—Bids are aske:! by the 
Park Board until 3 p. m., Dec. 30, ‘' 
tract 11, for work a eae rial for the 

equipment ie New 
fae Lowes Lenox and Tilden 
tree Heme & 40th and {24 Sts. 
of Manhattan. Smith 's pe 
asked until 10 a. m., De. 
the Beard, Health for furnishins «24 


i 
bis 


rear 0! 
street. 
classic 
fice 8 
stories 
above 
and W 
will 
way 
with ¢ 
main 
puildi 
Broad 
bule t 
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constr 
GRAY 
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000,00 
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WATER-SUPPLY—IRRIGATION. 


NEW YORK, N. Y.—Bids are asked by John 
H. O’Brien, Gomr. Water oe Suan _ 
Blectricity, until 2 p. m., 7 ‘(pos 
ment from Dec. 3 and Deo 36 10), or i taunts 
ing, delivering and laying a trunk distribu- 
tion main and appurtenances in Glenmore, 
Pennsylvania and Bushwick Aves., and in 
Madison St., Boro. of Brooklyn. 

Bids are asked until 2 g m., Dec. 22, by 
John H. O’Brien, Comr. ater Supply, Gas 
and Electricity, for furnishing and delivering 
supplies for pumping stations, reservoir and 
repair yards, and for furnishing and deliv- 
eing pipe, pipe fittings, valves, boiler tubes, 
etc, 

*NEW YORK, N. Y.—Bids were received 
by the Board of Water Supply on Dec. 2, for 
Contract 62, for the construction of seven 
steel pipe siphons, consisting of riveted steel 
shell, 9 ft. 6 ins. nominal inside diameter, 
enveloped with concrete and lined with Port- 
land cement mortar, aggregating about 3.7 
miles; also several stretches of aqueduct in 
open cut and on embankment, or cut-and- 
cover aqueduct aggregating about 3,000 ft. 
The work is — in the towns of Olive, 
Ulster Coufty, New Windsor, Orange County, 
Philipstown, Putnam County, and Cortlanat, 
Westchester County: SNARE & TRIEST 
CO., 143 Liberty S8t., New York, §1,- 
643,365 (awarded contract); American 
Pipe & Construction Co., 112 North Broad §81., 
Philadelphia, Pa., $1,851,305; F. V. Smith 
Contracting Co., 125th St. and Lexington Ave., 
New York, $1,055,420; Bast Jersey Pipe Co., 
0O West St., New York, $2,062,900; Pittsburg 
Contracting Co., 1942 Forbes 8t., Pittsburg, 

a., $2,081,702. J. Waldo Smith is Ch. Engr. 
(Itemized bids will be given under Contract 
Prices next week.) 

"NEW YORK, N. Y.—Bids were received 
as follows by the Board of Water Supply, J. 
Waldo Smith, Ch. Engr., on Dec. 8, for Con- 
tract 30 for construction of Hill View reser- 
voir and appurtenances, and portions of the 
Yonkers and Van Cotrlandt siphons of Cats- 
kill aqueduct: LLAR CONSTRUC- 
TION CO., Pennsylvania Bidg., Phila- 
delphia, Pa., $3,260,280 (awarded con- 
tract); Elmore Hammond Construction Co., 
Albany, $3,438,473; George W. Rogers, 2 
Broadway, New York, $3,765,440; T. A. Gil- 
leapie Co., 90 West St., New York, $3,788,057; 
Foye Root Co., 20 Broad St:, New York; $3,- 
803,260; American Pipe & Construction Co., 
112 North Broad S&t., Philadelphia, $3,887,- 
225; J. F. Cogan, of Brewsters, N. Y., $3,- 
$41,975. 

LITTLE FALLS, N. Y.—The only bid 
opened by the Board of Public Works on Nov. 
19 for constructing a water main to the plant 
of the Synite Rock Co., in eastern part of 
city, was submitted by the Cooper-Snell Co., 
at $5,250; Engineer’s estimate, about $2,800. 

BROOKLYN, N. Y.—The lowest bid received 
on Dec. 8 by the Dept. of Water Supply, Gas 
and Electricity for furnishing, delivering and 
laying a trunk distributing main in Albany, 
Clarkson, Woodruff and other avenues, and in 
15th St., was that of the Harlem River Con- 
tracting Co., 21 Park Row, at $251,089. 

IRONDEQUOIT, N. Y.—Bids will be re- 
ceived by the Commissioners of the Summer- 
ville Water District of the town of Ironde- 
quoit, 328-330 Powers Bldg., Rochester, until 
noon, Dec. 20, for constructing a water- 
works system, including an 8-in. c.-i. pipe 
crossing of the Genesee River and a dis- 
tribution system complete with appurte- 
nances at Summerville and Windsor Beach. 
J. E. Summerhays is Secy. 

JERSEY CITY, N. J.—Contract has been 
awarded to the U. S. CAST-IRON PIPE & 
FOUNDRY CoO., 71 Broadway, New York, by 
the Board of Street and Water Commissioners 
for furnishing 200 lengths of 6-in., 3,000 
lengths of 8-in., 500 lengths of 12-in., and 
200 lengths of 20-in. ¢.-i. water pipe, at ‘$24. 30 
per ton, 

PITTSBURG, PA.—Bids were opened on 
Noy. 18 by the Department of Public Works, 
Joseph G. Armstrong, Dir., for laying water 
mains. Contract has been awarded to 
THOMAS CRONIN CO., South 17th and Mu- 
riel Sts., Pittsburg, for the Jane St. system, 
at $4,682. 

BALTIMORE, MD.—Bids are asked until 
1 a. m., Dec. 22, by the Board of Awards 
for furnishing and delivering to the Water 
Board such supplies as may be required for 
the year ending Dec. 31, 1910. J. Barry 
Mahool is Pres. Bd. 

KIMBALL, VA.—See item under Light and 
Power Plants. 

WHEELING, W. VA.—Bids are asked until 

p. m., Dec, 21, by the- Board of Control 
for the construction, delivery and erecting 
at the Wheeling water-works pumping sta- 
tion a new pump house, pumping pit, river 
intake line and crane runways. ee 
Schmidt is Mayor. 

BIRMINGHAM, ALA.—The Tennessee Coal, 
Iron & R. R. Co., George G. Crawford, 
Pres., has awarded contract to the DRAVO 
CONTRACTING CO., Lewis Block, Pittsburg, 
Pa., for the construction of a dam for pro- 
posed water-works . The pumpi station 
will have a daily capacity of 25,000,000 gal- 
lona, 

*JACKSON, MISS.—Bids will be received 
by the Water Commission until 3 p. m., Jan. 
22, for boring the necessary artesian wells 
and furnishing machinery for ea E00. 000 
to provide a supply cf not less than 4 
gallons per day of 24 hours for the use of 
city water-works. Hamilton Johnson is Gen. 
Mer. 

*GULFPORT, MISS.—We are officially ad- 
vised that bids were received by the city on 
Dec. 7 for laying 14,580 ft. of 8-in. pipe, 
27,700 ft. of 6-in. pipe and 2,000 ft. of 4-in. 
a total of 44,280 ft. of piping; also for con- 
struction of pumping station, furnishing of 
fire pump, one constant-duty pump and fire- 
alarm system. BEstimated total cost, about 
$50,000. Contracts have been Rogen a as 
follows: For furnishing } aya 
cials, to AMERICAN CAST I ON PIPE a & 
FOUNDRY CO., of sn Ala., at 
$20,699 ; for distributing and laying pipe, to 


ONES, Ope’ 

10, 8 and 6-in, valves, 
New Orleans; for 4 and ein fire hydrants, 
to COLUMBIAN IRON WORKS, of Chatta- 
nooga, Tenn.; for extension valve boxes, to 

FAIRBANKS ‘CO. 

WINCHESTER, TENN.—The city will im- 
prove the water-works system. 

eS a ae OHIO. —Bids will be re- 
ceived by 58. Robert Best, Village Clk., until 
Dec. 17 from engineers for the preparation of 
plans and specifications for water-works and 
sewers. 

EAST LIVERPOOL, OHIO.—Bids were 
=e by the Board of Pubile Service, A. S. 

ughes, Cik., on Dec. 1 for furnishing ma- 
terial and constructing a system of mechan- 
ical filters, reinforced concrete subsiding ba- 
sin, laying c.-i. water pipe and constructing 
filter house, from plans of John W. Hill & 
Son, 506 First National Bank Bldg., Cincin- 
nati, as follows: Sand & Gravel Co., East 
Liverpool, 59,063; Pitt Construction Co., 
Pittsburg, a., $59,658; Kaps-Brehm Co., 
Cincinnati, $60,188; Reinhart Bros., East Liv- 
erpool,, $60,948; Joseph Gradison, Cincinnati, 


A. C. J lousas, Ia., 421; for 
> Dirmbdties co., 


CHICAGO, ILL.—Bids were opened on Nov. 
9 by John J. Hanberg, Comr. b. Wks., for 
furnishing material and erecting the super- 
structure of the Roseland pumping station at 
104th St. and Stewart Ave. Contract has 
been awarded to the WARNER CONSTRUC- 
TION CO., Opera House Bik., at $229,864. 
The contract for the plumbing, drainage, gas 
fitting and heating in pumping station has 
been awarded to C. J. STEIN, 479 8. State 
St., at $10,600. 

BLOOMINGTON, ILL.—Bids will be received 
by the Water Board, F. H. Lamp, Supt., until 
Dec. 28, for remodeling water-works, to in- 
clude a 6,000,000-gallon pump, boilers, etc. 

RIVERSIDE, ILL.—See item under Streets 
and Roads, 


MINNEAPOLIS, MINN.—We are officially 
advised that bids for two boilers for pump- 
ing station No. 4 were received by the mes 
Council on Dec. 10 as follows: 5S. Freem 
& Sons Mfg. Co., Racine, Wis., $6,900; R 
B. Whitacre & Co., St. Paul, Minn., $1,487 
Cadwell & Brown Co., Minneapolis, 

Marine Boiler Works Co., Toledo, Ohio, $9,- 

200; Babcock & Wilcox Co., Chicago, ti., 
$9,630; Robinson-Cary-Sands Co., St. P; 
$9,795. Andrew Rinker is City Engr. 

BOTTINEAU, N. DAK.—Bids were opened 
furnishin maberial and constructing water 
on Nov. D. Carlson, City Audr., for 
main pias oy in Sinclair, Seventh, Brander, 
Ohmer and Bennett Sts., Water Main District 
No. 1, requiring 6,860 ft. of 6-in. c.-i. pipe, 
hydrants, valves, etc. Contract has been 
awarded to GILBERT W. HAGGART, of 
Fargo. 

KANSAS CITY, MO.—Bids will be received 
by E. Winstanley, Pur. Agt., until Dec. 23 for 
one 15-ton electric traveling crane and one 
15-ton automatic air lift, to be installed at the 
Turkey Creek pumping station of the Kansas 
City water-works, specifications for which will 
be furnished on application. 

CONWAY, ARK.—The Commissioners of 
Water-Works Improvement District No. 1 of 
Conway, are prepared to receive bids for an 
8-in. deep-well. George Wilson is Secy. 

APACHE, OKLA.—The city has voted $30,- 
000 of bonds for the construction of water- 
works. The Southwestern Engineering Co., 
Oklahoma City, Okla., will furnish plans, 
specifications and estimate of cost. H. Peeper 
is Mayor. 
FORT COLLINS, COLO.—Bids have been 
received by the Laramie-Poudre Reservoirs 
& Irrigation Co., W. Hibbard, Mgr., Fort 
Collins, for constructing a tunnel, 12,000 ft. 
long, 6x 10 ft. through mountain, every indi- 
cation solid gre ranite, 275,000 cu. yds. ditch 
construction, 75% same solid rock; 125,000 
cu. yds. dirt embankment for reservoir dam, 
about 60 miles west of here. Contract has 
been awarded, it is reported, to J. A. McIL- 
WEE, of Cripple Creek, at about $375,000. 
CATHLAMET, WASH.—The date of open- 
ing bids for eh water-works has 
been extended from Nov. to Jan. 3. 
PORTLAND, ORE.—The Water Board, D. 
D. Clark, Engr., has awarded contract for 
steel pipe for connecting mains, Reservoirs 
5 and 6 to the EAST JERSEY PIPE CO., 90 
West St., New York, at $40,071, delivery to 
begin in 60 days and to be compelted Feb. 15. 
FULLERTON, CAL.—Application has been 
made by the owners of St. Helena Orchards 
near here for a franchise to pipe water into 
Fullerton A reservoir with a capacity of 1,- 
000,000 gallons, will be built north of the 
town. Mrs. Gertrude B. Miller of New York 
is owner of the tract. 

LOS ANGELES, CAL.—Two large steel 
siphons for the Owens River aqueduct are 
to be bought by the Board of Public Works 
soon. Specifications for them have 
adopted and call for an approximate expendi- 
ture of ,000. The siphons are to connect 
tunnels ween hills and carry water from 
level to level, where the height above the 
bottom of the valley is too great and the top 
too wide for bridging Each will be 
hearth oe 
strength of 50, 
The internal. diameter will be nine feet. The 
siphon for the Dove Springs connection will 
be 1,032 ft. long and another for the San 
Antonio canon will be 695 ft. long. Both are 
in the Jawbone division, Section No. i. 

YUMA, ARIZ.—The Secretary of the Inte- 
rior, Washington, D. C., has authorized the 
U. S. Reclamation Service to spend $160,000 
for the construction of a siphon across Colo- 
rado River to supply water to the lands in 
the vicinity of Yuma. 

RENO, NEV.—The Truckee-California Irri- 
gation Co. of Reno will expend $500,000 dur- 
a os coming year on dams, reservoirs and 


TORONTO, © 
seph O’Brien, 
trol, until noon, 
48-in. special castings 
tween the water-works tunnel and the 
ee engine. C. 
ngr. 


SEWERAGE. 
(* G@enotes that thie work te advertised in 
Engineering News.) 


*EAST PROVIDENCE, R. 1.—We are offi- 
cially advised that bids were as 
follows on Dec. 2 by the 
Commission: 

pan r ge various sewers: ANTONIO G. 
TOMASELLO, Dorchester, Mass., $64,845 
(awarded contract); Ryan Unmack *Co., New 
Haven, Conn., 7,648; Antony Cefalo, Bos- 
ton, Mass. ee $68, ; Pettaconsett Construction 
Co., Providence, R. L, Bh aig = Joseph B. 
O’Rouke Co., Boston, 4,138; David 
Peoples, Betz Bidg., Phisdelp na Pa., $77,- 
674; Bruno & Petitti, Boston, Mass., 379,- 
749; egy: P. Sanger et al., Mt. ’ Kisco, 
N. $83,689. The City Wastes Disposal 
Co., “ibe Fifth Ave., New York, Engr. 

NARRAGANSETT PIER, R. 1.—The Sewer 
Committee has let contract to JOHN BRIS- 
TOW, of Narragansett Pier, for the construc- 
tion of sewers and a disposal plant. T. G. 
Hazard is Chn. 

BROOKLYN, N. Y.—Bids are asked until 11 
a. m., Dee. 22, by Bird 8. Coler, Boro. Pres., 
for constructing a sewer and sewer basins in 
various streets. 

NEW YORK, N. Y.—John F. Murray, Pres. 
Bronx Boro. has awarded contracts for sewers 
as follows. For sewers and appurtenances m= 
a portion of Grand Boulevard and Concours: 
both sides, to PERILLO & SHIBL, at $3,927; 
for sewer and appurtenances in West i7ist 
St., between Hariem River and Sedgwick 
Ave., and in Sedgwick Ave., between West 
l7ist St. and Commerce Ave., to JOSEPH 
HAIDURCU, at $9,874. 

GLOVERSVILLE, N. Y.—Bids are asked 
until noon, Dec. 21, by Morrell Vrooman, 
City Engr., for the construction of a sewage 
disposal plant at Gloversville, N. Y¥. The 
work includes 1,000 ft. of outfall sewer, two 
primary vertical settling tanks, two 


GLENBLLYN, ILL.—The . wey ae 
the Bureay 125 “ytained 
St., Tih, to design 1.3 >, Salle 
the constrection of a comer Syste Tae vite 
work wili be done during ¢:, 7 Tale 

a RIVERSIDR, TLL.—See ite: .sder Sing, 

ia OWA.—All bids . 

29 by the city for the constr ‘ am 
tem of sanitary sewers hay. oo om. 
New bids are asked by T. | Telected 
Clk., until Jan. 13. lowa + erin, CY 
of Clinton, is Engr. The TNE Co 
ceived was that of M. A. Can. \, Sd re 
Other bids were: Fraser Datta 

Rochester, Minn., $16,287; Guy sa" ¢2vor, 
dianola, $15,844; Turner Im nen” nag 
Des Moines, $15,074; Lytle C uction 
Sioux City, $17,131; R. ©. De 1. | 4.10%, 
Rapids, § 465. Snhieender ner 
Co., Pavengect, 16,075; yor" me ren 
Co., Des Moin 15,871; er oe 
Rapids, $17,001; Thomas ce = oe 
ton, $16,080; FF. EB. Kaminsk \\.icpc 


Dear Jucksor 
$17,183; W. E. Wh '$ 


repr KAN.—Bids are ask 
Jan, 12, by G. H. Nervill, City «ix 
construction of sewer sysiem « 


Rapids, 
doah, $16, 


plant. The work includes 45,0, . Prices 
sewer, 64 manholes, 35 flush (..ks Py 
ft. of 10, 12 and 15-in. sewer, i{ man” 
and a disposal plant. sig 
ABILENE, KAN.—Contract {0° consiry 
ing sewers here has been award 4 to Pr 
& SNYDER, of Salina, Kan., a. $463). 
Graves is City Clk. 
SENECA, KAN.—We are officially aay sed 
that the city has voted $30,000 01 bonds for 
the construction of a sewer sysiem. Burns 


& McDonnell, 
Mo., are Engrs. 


WICHITA, KAN.—The Sewerage Commi. 
sion on Dec. 6 awarded contract for the 
construction of the College Hil! sewer , 
JOHN STRIFFLER at $119,280, and for u 
construction of the Riverside sewer to ty, 
ELY CONSTRUCTION CO., of Wellingin 
Kan., at $36,108. 


FE en omg CITY, NEB.—G. A. DUNLAP 


Searritt Bidg., Kansas City, 





ary vertical tanks, three acres of sprinkling 
filters, three acres of sludge beds. Harrison 
PR. - Eddy, 14 Beacon St., Boston, Mass., is 
Consulting Engr. 

BATAVIA, N. Y.—Bids are asked until 10 
a. m., Jan. 5, by the Clerk of the Board of 
Sewer Commissioners, for the excavation and 
construction of a sewage well at the munici- 
pal plant, and for the construction of an 
addition to the municipal building to house 
the new pumps, etc. 


NEW ROCHELLS, N. Y.—Bids are asked ~ 


until 8 p. m., Dec. 23, by the Board of Pub- 
lic Works for the construction of a sewer in 
Congress St. Richard Lathers, Jr., is Chn. 

ROSELLE, N. J.—Bids are asked by the 
Borough Council until 8 p. m., Dec. 17, for 
the construction of 12, 10 and 8-in. pipe 
sewers. Jacob L. Bauer is Boro. Engr. 

JERSEY CITY, N. J.—The Street and 
Water Board has awarded to the O’RBILLY 
CO., contract for the construction of sewer in 
Lake St., at 83% of standard cost. G. T. 
Boulton is Clk. 

*SEA GIRT, N. J.—Bids will be received at 
the office of C. Edward Murray ermas- 
ter General, State Capitol, Trenton, until 
noon, Dec. 28, for furnishing material and 
installing a sewage disposal system at the 
State Camp grounds, Sea Girt 

PATERSON, N. J.—Plans for a sewer have 
been submitted to the Board of Works for 
relief of the Lakeview section of the city by 
H. ed aya oon es a a costs of 

jumping system an a gravity 

114 and $190,828, respectively. 

ALTOONA, PA.—Bids are asked until 8 p. 
m., , by the Board of Public Works, 
for the construction of two Vitrified clay pipe 
sewers. G. A. Klesius, 


MOUNT OLIVER, PA.—Bids are asked 
the Borough Council until 8 p. m., Dect 
for the construction of 11% miles of sanitary 
sewers from 8 to 15-in. pipe, and sonaste- 
nances. William McClurg Donley is 
Engr. 

*BALTIMORE, MD.—DAVID PEOPLES, 
Betz Bidg., Philadel phia, Pa., was awarded 
contract on Dec. 8 by the Board of Awards 
for lateral sewers, Contract 44, at igs 4 and 
for lateral sewers Contract 45, 2 t $54,210. 
B. T. Fendall is City Engr. 

WILMINGTON, N. C.—Bids will probably 
So canek. 5s OS: cy SS San ae ee See 
tion of a anes system of sewerage. C. R 

Humphreys is City Engr. 

CENTERBURY, OHIO.—See 
Water Supply—Irrigation. 


PORTSMOUTH, OHIO.—The Board of Pub- 
lic Service has let contract to J. A. GRIMES, 
at $5,152, for the extension of the 18th, St. 
sewer. 


system, 


item under 


COLLINWOOD, be a are asked un- 


til noon, Dec. 2i, by H. McIntosh, Secy. 
Bd. Pub. Ser., for 
erecting a 2-motor, electric trolley 

and clam shell et at the ee 
sewer outlet basin in Collinwood. 

EVANSVILLE, IND. been 
awarded for the Blackford Ave. sewer to the 
NE co UCTION CO., by the 
Board of Public Works at $10,000, to be 
completed company was 
also en contract for a er 


ee wer Nov. 
sun IL were opened on Nov. 
South 524 Ave., 


ontract bas been, awarded f0 the FEDERAL 


ae Sa Sater ee ea one 


Neb., has been award:d contract 
at $9,243, for the complete construction of 
@ sewer system in District No. 8, including 
materials and labor. Bids were opened 
Dec. 1. 

*LINCOLN, NEB.—Bids are asked until |) 
a. m., Dec. 21, by the Sanitary Board for the 
construction of a reinforced concrete conduit 
for Antelope Creek. R. C. Ozman is City 
Clk. For details see advertisement in this 
issue. 

ALLIANCE, NEB.—Bids will be 
until noon, Dec. 21, by F. W. 
Clk., for the construction of 
tary, sewers. 


JOPLIN, MO.—Bids will be received by 0 
B. Lichliter, City Clk., until Dec. 28 for the 
construction of the West Joplin public sani- 
tary sewer, including the D St. and Smelter 
Hill public sanitary sewers. 

GUTHRIE, OKLA.—See item under Water 
Supply—lIrrigation. 

VANCOUVER BARRACKS (Vancouver 
post-office), WASH.—We are officially advised 
that bids were received by the Constructing 
Quartermaster, U. 8. A., on Dec. 1, for the 
construction of sewer laterals, flush tank and 
manholes on the rear line of the officers 


received 
Irish, City 
lateral sani 


quarters at this post. The bids were: Heu- 
richsen & Sykes, Vancouver, Wasb., $4,125; 
Giebisch & Joplin, Portland, Ore., $3,128; 
Rector & Daly, Voncouver, $2,630; M. R 
Sparks, Vancouver, $3,930; George Gordon, 
Portland, 400. The work includes 2,243 ft. 
of 6-in. pipe, 1,064 ft. laterals, t-in., one 
flush tank and six manholes. 

SANTA pos. CAL.—See item under 
Streets and Roads. 

SAN FRANCISCO, CAL.—Bids are asked 


until Dec. 29 by the Board of Public Works 
for the construction of sewers in the Rich- 
mond District, in 3lst Ave., between Califor- 
nia and Clement Sts. Marsden Manson is 
City Engr. 

— UTAH.—Bids are asked until § 
Dp. 20, by A. F. Parker, City Engr., 
for "the construction of sewers in Sewer Dis- 
trict No. 101 in Childs Ave., from 29th St. 
south 347 lin 

PAYETTB, IDAHO.—Bids are asked until 
Dec. 20 by the city for the construction of 
salt-glazed vitrified clay pipe sewers. Bonds 
for 000 were voted on Nov. 29. R. J 

, of Weiser, Idaho, is Engr. 


STREETS AND ROADS. 


(* denotes that thie work ie advertised in 
Engineering News.) 


POLAND, ME.—Bids are asked by Paul D. 
Sargent, State Highway Comr., Augusta, 
Me., until noon, Dec. 22, for constructing & 
section of trunk line state road, about 5,3@ 
ft. long, in the town of Poland. 


LAWRENCE, MASS.—The contract for 
Paving with te block a portion of Mer- 
St. been a led to PHILIP 


building is to be leveled and 
started Lo a oy Steam shovels wil! be used 
in doing the work. 


BUFFALO, N. Y.—Bids were received 0 


Dec. er of Public Works 
for The lowest bids fol- 
low : North Park Ave. 
from. to Tacoma Sts., Joseph F. Sis 
Ib: for poring Norwalk Ave. ¥ 

German Rock a 

EB Bene Bees econ Saba 
eer he ites BH 


Ave.. “ 
$7,434 ; 
from be 
Construc 
grading 
St. to th 
ing the 
Realty 
grading 
Ave., fre 
Troist, $ 
NEW 
4 contr 
Coler, } 
regulati 
ment or 
of Cart 
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eee 

Reimann St, with asphalt, H. P. 
he SA for constructing a 12-in. 
sewer in Saranac Ave., Spies & Fahning, 


= Y. N. ¥.—Bids are asked un- 
D0BRS hoe. 98, by the Town Council for 


ni 


tag walls, he ‘iteied brick in concrete foun- 
macadam °° ‘,ted cost, $30,000. Oswald 


aati ip Tw. OM 
york, N. ¥.—Bids are asked until 3 
Der ”. by the Park Board, Henry 
i Pr: for pavi with asphalt the 
Sa ved ex -ing walks in St. Mary’s Park, 
whe Bore of the Bronx, in the city of New 
York. 


NEW YORK, N. Y.—Bids are asked until 
31 Dec. 28, by the Park Board, Henry 


gmith, Pres, for regulating, grading and 

ing TO asphalt mastic walks and mak 
— other | provements in the grounds adja- 
cent to tho new comfort station opposite 
Grant's To™D, in Riverside Park, Bore. of 

han 

ors sked by Bird S. Coler, Pres., un- 
ti 1 a. ™., Dee. 29, for regulating and re- 
paving and constructing sidewalks in Brook- 
* Dec. § bids were received by Lawrence 


Gresser, res. of Boro. of Queens, for nine 
highway improvements in Long Island City. 
There were 58 bidders. The most important 
of the im; rovements is the regulating, grad- 
ing, curbing and laying sidewalks in the 
new diagonal street extending from Jackson 
Ave, opposite Queensboro Bridge Plaza and 
on the stee! viaduct over the Sunnyside yard 
of the Pennsylvania R, R. Co., and thence 
to Thomson Ave., at the intersection of Van 


Dam St. The work is to be someone in 120 
working days. The highway is to be 100 ft. 
in width, and will connect the big bridge 


with all parts of the borough south of the 
railroad. The lowest bidder for the work 
was the Atlantic Construction Co., at $16,- 
3. The low bidders for regulating and 

gading in Jackson Ave., from Woodside 

Ave. to Trains Meadow Read, calling for 
129,000 cu. yds. of embankment and 3, 
cu. yds, of excavation, were Hicks, Johnson 
@ Co., at $50,184; for regulating and grad- 
ing South Washington Pl., from Academy 
St. to Jackson Ave., Cooper & Evans, 220 
Broadway, New York, at $48,040; for flag- 
ging sidewalks on Sixth Ave., from Jackson 
to Graham Aves., and paving ‘Broadway with 
asphalt blocks on a concrete foundation from 
Jackson to Pierce Aves., the Sicilian sepohals 
Co. was the lowest bidder at $19,355; for 
regulating, grading and laying aceetis on 
Fourth Ave.. from Broadway to Graham 
Ave.. John F. Clancy’s bid was lowest at 
$7,484; for the same work in Woolsey Ave., 
from Second Ave, to Halsey St., the Astoria 
Construction Co., $13,439; regulating and 
grading Hunter’s Point Ave.. from Van Dam 
St. to the east approach of the bridge cross- 
ing the tracks of the P. R. R., Degnon 
Realty & Improvement Co., $12,000; for 
grading and laying sidewalks on Woolsey 
Ave., from Tenth Ave. to Park P1l., James V. 
Troist, $10,834. 

NEW YORK, N. Y.—On bids received Nov. 
44 contracts have been awarded by Bird 8S. 
Coler, Pres. of the Boro. of Brooklyn, for 
regulating and paving with asphalt pave- 
ment on a concrete foundation the roadway 
of Carroll St., from Rogers to Nostrand 
Aves.. to CRANFORD CO., 52 Ninth St., 
Brooklyn, $4,180; roadway to Hale Ave., 
from Atlantic Ave. to Fulton St. to 
UVALDE ASPHALT CO., 1 Broadway; the 
roadway of Hawthorne St.. from Rogers to 
Nostrand Aves., to CRANFORD CO., $3,730; 
the roadway of Montgom St., from Rogers 
to Nostrand Aves., to CRANFORD CO., $4,- 
3; for regulating, grading, curbing and 
laying sidewalks on New Lots Road or ave- 
nue, from Snediker to Riverdale Aves., to 
NATIONAL CEMENT & CONSTRUCTION 
CO., 150 Nassau St., New York, $8,915; for 
regulating and repaving with asphalt pave- 
ment on a concrete foundation the roadway 
of Ralph Ave.. from St. Marks Ave. to Lin- 
con Pl, to BROOKLYN ALCATRAZ AS- 
PHALT CO., 407 Hamilton St., Brooklyn, 
$7.99 ; the roadway 0 of Willoughby St., from 
Adams to B to CRANFORD CO., 
$4,379; the <n. Ba of “hedtord Ave., from 
Dekalb Ave, to Quincy St., together with all 
work incidental therehe, to BROOKLYN AL- 
CATRAZ ASPHALT CO., $20,042; the road- 
way of Elton St., ty Fulton St. to Atlantic 
Avs. to UVALDE ASPHALT 5 oe co., 

$4,382; the roadway of Louls P1., m Her- 
kimer St. to Atlantic Ave., to BAR {BER AS- 
PHALT PAVING CO., 80° Church St., New 
York, $2,648; for regulating and repaving 
with ‘granite pavement on a concrete founda- 
tion the of Flushing e+ from 
Kent Ave, to Broadway, to LEO E . KELLY, 


Rrooklyn, $59,460; the roadway ¢ 

t.. from CG ‘commercial to North 14th Sts.. to 

—— J. MINCK, $40, for regulating, 
ng, 


curbing and laying sidewalks on 
Montgomery St.. from Rogers to Nostrand 
Aves., to CRANFORD CO., $2,448. 


NEW YORK, N. 7 are by 
Robert W. Hi Comr. Dept. of of Public 
Charities, until Dec. 21, for furnishing 


all the labor and material required for fill- 


B 
New Yorok} for furnishing all the labor and 
Materia! required for macadam roadways. 
brick cutters, cement walks. curbs, catch 
basins and drainage pipes at Coney Island 
Hospital site on Ocean Parkway, Boro. of 
Brooklyn, the City of New York. 


GLOUCESTER CITY, J.—Bids will be 
received until 8 p. m., oei. 16, at the office 
Mannion, City 


of John J. Cik., for paving 
King and other streets. 


JOHNSTOWN, 
Maste * 
a _ City until oe. 


are asked by Lee 


ASHEVILLE, N. C.—The Kenilworth Land 
Co. has awarded the contract for the con- 
struction of a boulevard 1 miles long 
through the Forest Hill and Kenilworth 
properties, to B. J. LUTHER & CO., at 
abcut $10,000. 

JACKSONVILLE, FLA.—Bids are asked 
until 9.30 a. m., Dee, 17, by F. J. Hyde, 
Chn. Bd. of Comrs. of Duval County, for 
grading, curbing and laying 2% miles of 
vitrified block or concrete pavement on the 
Beach Road. Gail L. Barnard is County 
Engr. 

COLUMBUS, OHIO.—Bids will be received 
until Dec. 17 by the Board of Public Serv- 
ice for grading and paving with hard burned 
brick or block, Graham, Scioto, Marion and 
pa sn Sts. and Center Ave. and for mac- 
— ng Hawthorne Ave. EB. W. Hirsch is 


ay BEES OHIO. —The Board of Public 
Service has awarded to J. C. DEVINE the 
work of paving of West Market St., from 
Geiger to Lincoln Aves. The cost is $6,002, 
which was the lowest of the four bids re- 
ceived. 

NEWBURG (Cleveland post-office), OHIO. 
—Bids will be received until Dec, 29 by E. 
T. Lawrence, Clk. Bd. Pub. Service, for fur- 
nishing material, grading, laying delinquent 
sidewalks and otherwise improving East 
109th and Hast 123d Sts. The William H. 
Evers Engineering Co. is Engr., 332 The 
Arcade, Cleveland. 

CINCINNATI, OHIO.—J. H. Sundmaker, 
City Engr., has submitted tc the Board of 
Public Service a report on the estimated 
eost of paving with gente a portion of 
Colerain Ave., at 

TOLEDO, OHIO.—The Board of Public 
Service on Dec. 1 awarded the contract. for 
paving a portion of Broadway with bitulithic 
to the CENTRAL BITULITHIC PAVING 
CO., for $68,268. 

ST. CLAIRSVILLE, OHIO.—The Belmont 
County Commissioners at their meeting held 
Dec. 8, closed the matter of paving the Bel- 
laire and Shadyside Pike, by letting the 
contract to W. J. BERRY, of Powhatan 
Point, Ohio, at his bid of $25,000. All the 
work that will be done this fall will be 
grading. 

SOUTH BEND, IND.—Specifications have 
been approved by the Board of Public Works 
for paving Prairie Ave. with about 81, 

. yds. Estimated cost, $69,000. A. J. 
Hammond is City Engr. 

ELKHART, IND.—The following bids were 
received Dec. 1 for paving 9,597 sq. yds. on 
Marion St.: Andrews Asphalt Paving Co., 
of Hamilton. Ohio, with Trinidad sheet as- 
phalt, $24.126, and Cain Construction Co., of 
ary. Ind., with Metropolitan blocks, $25,- 

WINNETKA, ILL—Bids are asked until 
7.30 p. m., Dec. 21, by the Board of Local 
Improvements of the Village of Winnetka, 
Tll.. for 5,000 sq. yds. of brick pavement, 
87,290 sq. yds. asphaltic macadam pavement, 
23,000 sq. yds. macadam (tarvia or its 
equal, top dressing). 41,000 lin. ft. combined 
curb and gutter, 36,540 cu. yds. grading, 
drains, catch basins, manholes, ete. Windes 
& Marsh, Winnetka, Il., are Village Engrs. 

BELLEVILLE, ILL.—The Board of Local 
Improvements is preparing plans and speci- 
fications for paving the lower ends of Illi- 
nois, High, Jackson, Church, Charles Sts. 
and Caseyville Ave.; probable cost, $60,000. 
Fred J. Deutschmann is Street Comr. 

DANVILLE, ILL.—We are officially ad- 
vised that bids were received by the Board 
of Local Improvements on Nov. 16 for grad- 
ing, concreting, paving with vitrified paving 
brick with cement filler and asphalt expan- 
sion joints, placing of six inlets with sewer 
pipe connections tc main sewer, and the re- 
setting of curbing on Voorhees St. from the 
east line of Gilbert St. to the west line of 
Vermilion St. W. E. Winn is City Ener. 
The contract has been let to the INTER- 
URBAN CONSTRUCTION CO., of Danville, 
at $1.52 per sq. yd 

RIVERSIDE, ILL.—We are officially ad- 
vised that the Aetna Engineering Bureau, 
125 LaSalle St., Chicago, Ill, has m re- 
tained to prepare plans, specifications and 
supervise construction of about worth 
of paving, sewer and water improvements. 
This work will be done during the year 1910. 

LAKE BLUFF, ILL—JAMES CAPE @& 
SONS, of Racine, Wis., have secured the 
contract for constructing macadam roads and 
placing catch basins at the Naval Training 
Academy, for about 

BELOIT, WIS.—The proposed 50,000 
yds. of paving ere will be of brick. 
macadam and creosoted block. Robert Cald- 
well is City Engr. 

LEAVENWORTH, KAN.—THOMAS JONES 
& SON have secured the contract, at $7,073, 
for constructing roads, walks, gutters, etc., 
in vicinity of Signal Corps building now un- 
der construction. 

INDEPENDENCE, MO.—The County Court 
has awarded the contract for macadamizing 
a portion of Arlington Ave. to J. J. RAN- 
DALL, it is stated. 


AUSTIN, TEX.—Bids yy be — 
about Dec. 22 ~~ var 4,000 ar 
brick pavement. , about $8, G. 


Iredell is City Fa 

OKLAHOMA CITY, OKLA.—Bids are asked 
by Bob Parman, City Clerk, until 5 p. m., 
Dec. 20. for the paving, necessary 
and such other work as may be 
including cak curbing, of all the alleys 
ginal Plat, and in the east 200 
ft. of Block 3. Main St. Addition, be paved 

The materials 


were received on Dec. 3 the Board of 
Publle Works for paving Jackson, St, ete.; 
Conerete Co., Pacific Bidg., , Wash, 


$91,777; S. Normile, Seattle, $94,904; MAC- 
oat & CO., Seattle, $86,067 (awarded con- 
ct). 


KENT, WASH.—A contract will probably 
be let in the ooeing _ vitrified brick paving 
to cost about $15,750. L. E. Price is City 
Clerk. 

ar. ORE.—J. W. Morris, City 

Engr., has prepared plans and specifications 
for paving the’ f following streets: Third St. 
with asphalt, $24,100; 18th St. with hard sur- 
face ote $16.518, and Fifth St. with 
bitulithic, $47,22 

MODESTO, a —The WORSWICK PAV- 
ING CO, has been awarded the contract for 
paving I St., from Twelfth to 17th Sts., with 
asphalt macadam, at about $15,000. The 
company has been also awarded the contract 


for paving the alley between Ninth and 
Tenth Sts., from G to H Sts., the figures 
being as follows: Grading, 1.4 cts, per sq. 

per sq. ft.; redwood 


ft.; paving, 12% cts. 
curbing, 1 cts. per lin. ft. 

SAN DIEGO, CAL.—The city of San Diego 
has ordered the improvement of Third St.. 
from B to J Sts., by paving, curbing and 
constructing cement gutters and sewers. F. 
A. Salons is Supt. of Streets. 


SANTA PAULA, CAL.—The Board of 
Trade of Santa Paula is securing estimates 
on the probable cost of street improvements 
and sewer system. 


SAN FRANCISCO, CAL.—The Harbor 
Board on Nov. 24 awarded the contract for 
paving streets near the mail dock to FLINN 
& TRACY, 1278 Market St., at $33,350. 

COVINA, CAL.—Bids are asked until 8 p 
m., Dec. 28, by A. M. Pence, City Clerk, 
Covina, for street improvements on First St., 
consisting of grading, crushed rock, screen- 
ings and mineral oil surface. F. G. Dessery, 
1117 Union Trust Bldg., Los Angeles, Cal., is 
City Clerk. 


MANUFACTURING PLANTS. 


(* denotes that this work is advertised in 
Engineering News.) 


MANCHESTER, N. H.—We are officially 
advised that the Leighton Machine Co., 
manufacturers of underwear and sweater 
machinery, winders, etc., together with the 
Dodge Needle Co., are planning to erect 
a plant in East Manchester. It is probable 
that a building double the size of the one 
now occupied by them will be erected in the 
spring. Noted on Dec. 2. 

GREENDALE (Worcester 
MASS.—John E. Bradley, of the Osgood 
Bradley Car Co., has awarded the contract 
to build three of the buildings which will 
compose the big plant at Greendale, to ED- 
WARD J. CROSS, 82 Foster St., Worcester. 
Six of the seven buildings have now been 
contracted for, a contract to erect three of 
the buildings having been awarded to the 
McCLINTIC-MARSHALL CONSTRUCTION 
CoO., Park Bildg., Pittsburg, Pa. E. ; 
Cross’s contract called for the construction 
of an office building, a lumber shed and an 
improved dry kiln, at an approximate cost 
of $25,000. The office building is to be of 
wood, two stories, 80x40 ft. The lumber 
shed is to be 11250 ft. and 20 ft. high. 
The dry kiln, 112x500 ft., will be of brick 
construction, reinforced with concrete, and 
will be fireproof. Mr. Bradley contemplates 
building a mechanical row which will be 
222 ft. long and 5O ft. wide and which will 
contain a tin shop, an upholstery, a pipe 
shop and storehouses. The contract to con- 
struct the mechanical row has not been 
awarded. Construction of thre three build- 
—- just awarded will begin as soon as pos- 
sible. 

NORTHAMPTON, MASS.—The McCullum 
Hosiery Co., Northampton, Mass., is organ- 
izing an additional company to engage in 
the manufacture of silk hosiery, which prob- 
ably will be called the Northampton Silk 
Co. The McCullum Company will be con- 
ducted as a partnership concern, the pre- 
ferred stock being called in for Jan. 1. The 
Northampton Silk Co. will issue $100,000 
of 6% bonds, aranteed by the McCullum 
Company, and $150,000 of common stock will 
be issued. The pH expects to secure a 
site at once and will erect a plant to employ 
250 to 300 hands. 

LAWRENCE, MASS.—The Pacific Mills will 
build a-mill on Canal St., which will occupy 
two blocks and employ nearly 2,000 opera- 
tives. The factory will be used for the 
manufacture of worsteds. Work of construc- 
tion will be started in the spring. 


PE a: igi N. Y¥.—The Buffalo Tire & 
Co., of Buffalo, intends erecting a 

oy here for the’ manufacture of power 

trucks and delivery wagons, it is stated. 


BUFFALO, N. Y.—The Buffalo Union Fur- 

Co. is an addition to the en- 

building at its plant, at the foot of 
St., in whic’ 


post-office), 


NEW. N. J.—According to 
cently completed by Kitchell 


Archs., a . to cost $25,000. will be 
erected at Commerce St. and Rallroad Ave. 
Cyrus Currier & Sons, 365 Market St. 
building will be five stories high, 7662 


ft. and will be used for the manufacture of 
yer ase SS cateer: 


ae hg are officially 
ashi 


the following buildings: 

« o brick and steel, one ’ 

600x280 ft.; mill bones. steel, one story, 
e shop, frame, one story, 


Ave., Jersey City. Charles H. Higgins, Com- 
mercial Trust Building., Jersey City, is Con- 
sult. Engr. 


PHILADELPHIA, PA.—John G. Brown has 


been commissioned to plan an additional 
5-story and basement box factory, to be 
erected at 245-47 North Sixth St., for G. A. 
Bisler, Inc., at a cost of $40,000. It will be 


constructed of reinforced concrete, 
measure 36x100 ft 

The WILLIAM STEELE & SON CO., 1600 
Arch St., has obtained a permit for a 5-story 
factory building, 82.6x285 ft., and a boiler 
and engine house at the northeast corner of 
Ontario and I Sts., for the Model Milk Co 
The cost will be $101,000. 

BRADFORD, PA.—The Pittsburg (Pa.) 
“Post” states that the Buffalo, Rochester & 
Pittsburg Ry. Co. has awarded a contract 
for building a timber preserving plant for 
treating all cross ties and other timber used 
on that system. A site has been selected 
near Bradford, Pa., and the plant will have 
a capacity of 250,000 ties a year. The gen- 
eral contract was awarded to the ALLIS- 
CHALMERS CO., of Milwaukee, Wis., and 
work will be started immediately, so the new 


and will 


plant will be ready for service early next 
spring. It is intended to creosote, using the 
full-cell process, all cross ties, switch ties, 


bridge timber, etc. The new plant will be of 
the same design as the tie-treating plant 
erected this year by the Pennsylvania R.R. on 
the main line east of Pittsburg. Other roads 
in the Pittsburg district have been consider- 
ing a similar move for some time, and it is 
likely that contracts for addit'onal plants will 
be awarded shortly after the first of the 
year. Engineers of the Buffalo, Rochester & 
Pittsburg are expected to begin work shortly 
on a new storage yard to be built in connec- 
tion with the new tie-treating plant. It wil! 
be located along the main line and al! tim 
ber will be stored at that point. As soon as 
the cross ties are treated they will be stored 
in the new yard until needed along the main 
and branch roads. The company has plans 
for large amount of new construction and the 
officials intend to treat all the ties at the 
new plant before they are placed in line. E 


F. Robinson, Rochester, N. Y., is Ch. Engr. 
MANCHESTER, VA.—See item under 
Buildings. 
WINSTON-SALEM, N. C.—The manage- 


ment of the Maline Milis has awarded con 
tract to FOGLE BROS. for the erection of 
another building, 74x150 ft. The plans are 
being prepared by Willard Northrup. This 
structure is in addition to the 60«170-ft 
building contracted for some weeks ago. The 
latter addition will be equipped with bleach 
ing machinery, etc., for a daily capacity of 
80,000 Ibs. of knit goods. 

LOWNDESVILLE, 8. C 
Pres. of the Calhoun Mills, 


James P. Gosnett, 
Cathoun Falls, 


8. C.; H. W. Kirby, of Lowndesville, 8. C., 
and a number of others are planning the or- 
ganization of a cotton factory company to 
build at Lowndesville. They contemplate a 


capitalization of $250,000, and expect to com- 
plete arrangements soon. A site has been 
selected and an option on it taken. 

GREAT FALLS, 8S. C.—The Republic Cot- 


ton Mille Co., Great Falls, S. C., is having 
plans and specifications prepared for the con- 
struction and equipment of its plant. J. E. 
Sirrine, of Greenville, S. C., is Arch. The 
company has decided on a building 650x135 
ft., the spinning department to be two sto- 


ries and the weaving department one story. 
It will install an equipment of 25,600 spin- 
dies and 650 automatic looms for manufac- 
turing print cloth, the daily output to be 
about 5,000 Ibs. Five hundred operatives 
will be employed and 1,500 HP. will be con- 
sumed in operating the plant. The officers 
include: Pres., Robert 8S. Mebane, of the 
Bellemont Mills, Graham, N. C.; Vice-Pres., 
Thomas B. Fuller, Pres. of the Golden Belt 
Mfg. Co., Durham, N. C.: Secy.-Treas., Hal. 
B. Mebane, of Graham. The Republic com- 
pany will provide a modern mill village, 
with water-works, lighting system, sewerage 
system, etc., in connection with the plant. Its 
capitalization is $600,000. 


JACKSONVILLE, ALA.—George P. Ide and 
associates, of Jacksonville, Ala., will build 
a weaving mill. They will organize the Ver- 
lina Mills to own and operate the plant, 
which will be equipped with 200 tooms for 
weaving the yarns produced by the Ide Cot- 
ton Mills, a plant which the organizers of the 
new company own. The Verlina Mills bulld- 
ing will be of brick, 126x100 ft., and the con- 
tract for erecting it has been awarded to 
GUY AMOS, of Anniston, Ala. This new 
plant will cost about $100,000. The Ide yarn 
plan has 37,392 spindles driven by steam 
electric wer and the Verlina plant will be 
practically an addition to it. George P. Ide, 
A. H. Robbins and H. R. Rice will com 
the new company. Mr. Ide and Mr. Robbi 
are gg, = ye Treas. and Supt. of the Ide 
plant. oted on Dec. 2. 


DAYTON, OHIO.—The New Era Gas En- 
gine Co., intends to enlarge its plant for the 
manufacture of motorcycles. 


CLEVELAND, OHIO.—The Mercantile Rub- 
ber Co. has obtained permits for the con- 
sturction of two factory buildings. One 
structure is to cost $11,000 and the other 
~_ They will be efected on Lisbond Road, 

COLUMBUS, OHIO.—Julian & ‘Julian, 
Archs,, have let the contract for the new 
Reynold’s bakery to be built on Cleveland 
Ave., to BH. EB. BECKETT. The building will 
be two stories and basement, brick, 1 ft. 
square. 

Dd OIT, MICH.—The Pullman Car Co., 
of icago, Ill., intends erecting a plant here 
in the spring, it is stated. 2 

AR RAPIDS. IOWA.—It is intended to 
rage the plant of Douglas & Co., starch 
manufactuerrs. 

AUSTIN, MINN.—The NELSON OON- 
STRUCTION CO., of Mason City, Iowa, has 
gecured the contract to erect = plant here for 


Tile Co., at 
Sbout $178,000. 
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MEXICO, MO.~The Mexico, Santa Fe & 
Perry Traction Co. will erect car shops here. 
Contracts will be let soon. C. W. Gaither is 
Secy., Mexico. 


McKINLEY, TEX.—The Lone Star Cotton 
Mill, McKinney, Tex., ton Hy 0 ized 
with a capital stock of intends 
to open ag 2 ~ 7 balidings a machin- 
ery about Jan. he mai fiding will be 
of brick with eens system for fire pro- 
tection and is to be equipped with 5,000 spin- 
dies for yarn manufacture to begin with. An 
equipment of electrical machinery will be 
placed to drive the mill machinery and light 
the plant. A producer gas plant is also to 
used. J. Perry Burrus fs Pres. 


DENVER, COLO.—A pecking. slot is to be 


erected here by Raymond & wena, 1547 
Market St., at a cost of 

The Colburn Automobile or A. Colburn, 
Pres., will erect a plant near Sioteuk Park 


for the manufacture of automobiles. Con- 
struction will begin after the first of the 
year. 

LOS ANGELES, CAL.—Plans for the manu- 
facture of interlocking cement roofings of all 
colors will be established in Los Angeles, 
San Francieco, Portland, Seattle, and Spo- 
kane by the Payne Cement & Tile Co. -» which 
has ye incorporated in Los Anon. Cal., 
with a ve see of $150,000, by B. EB. Pa = 
and associates. The company will bul 
temporary plant on Benefit St., Los ~ Fag 
and will establish a permanent factory later, 
on property adjoining the Los Angeles River. 

SANTA ANA, CAL.—The stockholders of 
the Pacific Coast Soda Co., of Santa Ana., 
have decided to rebuild a plant to take the 
place of one destroyed by fire, at Soda Lake. 
Estimated cost, $20,000 to $25,000. 

BAKERSFIELD, CAL.—Improvements, to 
cost $75,000, are to be made to the plant of 
the Union Ice Co., of this city. New boilers 
and refrigerating machinery will be in- 
stalled. 

SAN FRANCISCO, CAL.—The San Fran- 
cisco “Call” states that the buildings 
planned by the Southern Pacific Co. at Visal 
tacion, foundations for which have been laid, 
are as follows: Machine and erecting shop 
185 x 450 ft., equipped with 120-ton an 
15-ton traveling cranes; round-house, 40 
stalls, 420 ft. in diameter, transfer table, 
70 x 495, ft. ved he he mill ‘and coach repair 
cgay freight car repair sheds, 

115 x 440 tt, equipped with 15-ton traveling 
pte carpenter and blacksmith shop, < x 
880 ft.; paint storage building, 75 x 195 ft. 
storehouse, 55 x «(1 %2 administration 
building and sundry other buildings neces- 
sary for railway use; power-house, 60 x 90 
ft. William Hood is Ch. Bngr. 

SALT LAKE CITY, UTAH.—The American 
Linen Supply Co., Salt Lake City, will erect, 
at once, a 2-story reinforced concrete laundry 
pallens. at 33 Bast Sixth St. It will cost 


MISOBLLANEOUS CONTRACTS. 


(*denotes that thie work is advertised in 
Engineering News.) 
U. 8. RECLAMATION SERVICE.—All news 
relative to canal projects, etc., will be found 
under Water Supply—Irrigation. 





MARINE RAILWAY.—Key West, 
See item under Railways: ‘Florida.’ 

DITCHES.—Lima, —_ —Bids will be re- 
ceived until Dec. 18 by J. F. Cupp, County 
Surv., for constructing twelve miles of 
ditches. 

WATER TOWER.-—New York N. Y.—Bids 
will be recetved by the Fire Department un- 
ttl 10.30 a. m., Dec. 21, for furnishing and 
delivering one 65-ft. water tower. 

FIRE HOSBH.—Modesto, Cal.—The Board of 
Trustees has awarded contract to the GOR- 
HAM RUBBER CO., Los Angeles, for 1,000 
ft. of special fire hose at 80 cts. a ft. 


DRAIN.—Sac City, Iowa.—Bids will be re- 
ceived by Harry Baxter, County Audr., un- 
til noon, Dec. 23, for construction of a drain 
in Drainage Dist. No. 29, Sac Township. 

DITCH.—Fremont, Neb.—Bids are asked by 
the Board of County Supervisors until 10 a. 
m., Dec. 17, for constructing an extension 
to North Bend Ditch No. 2. Jas. A. Dona- 
hue, County Clerk. 

CABLE.—New York, N. Y.—Bids will be re- 
ceived by the Fire Department until 10.30 a. 
m., Dec. 28, for furnishing and delivering 
21,000 ft. of underground lead covered cable 
for fire alarm telegraph. 

LEVEE.—Memphis, Tenn.—Bids are asked 
4 the Mississippi River Commission, Maj. 

L. Walker, U. S. Engrs., Memphis, until 
costing Dec. 22° for levee work in the Lower 
St. Francis levee district. 

WHARF.—Long Beach, Cal.—The Board of 
Public Works has awarded the contract to 
build the municipal wharf to the MERCE- 
REAU CONSTRUCTION CO., of Los Angeles, 
Ca., whose bid was $25,980. 

MANUAL TRANSMITTER.—New York, N. 
Y.—Bids will be received by the Fire Depart- 
ment until 10.30 a. m., Dec. 28, for furnish- 
ing and delivering a manual transmitter for 
«the Fire Alarm Telegraph Bureau, Boro. of 
Manhattan 

DRAINAGE.—Valley, Wash.—The contract 
for draining the age 2 River to Addy has 
been let to FOLEY & ee , Spokane, 
Wash., at 11 cts. per yd. The work, 
which will be completed “3 July, is estimated 
to cost $47, . 


Fla.— 


WHARVES.—Victoria, B. C.—The bg 
Trunk Pacific Railway Co. is calling r 
bids for the construction of large wharves 
at Victoria, to cost $100,000. Work will be 
started immediately. B. B. Kelliher, Ch. 
Engr., Winipeg, Man. 

DREDGING.—St. Paul, Minn.—Bids were 
received on Dec. 9 by the Board of County 
Commissioners, St. Paul, for dredging 
improving Silver Lake, North S&t. 


Lowest bidder was J. E. Ramaley, 
Bear, Minn., at $3,572. 


STEAMER. 
G & DRY DOCK CO. 
ae oe secured a contract 
wr tr meine Si a new freight and passen- 


bool ago a ecu ot ae 


BULKHEAD.—New York, N. Y.—Bids will 
be received by the Department of Docks and 
Ferries until noon, Dec. 28, on Contract No. 
1204, for furnishing all the labor and ma- 
terials required for furnishing and delivering 
granite stone for bulkhead or river wall. 

SCALE.—Augusta, Me.—Bids will be re- 
— J. A. Holmes, Pur. Agent, Post 

Omlee Dept, Washington, D. C., until Dec. 
20, for furnishing and delivering complete 
at the office at Augusta, Me., one 40,- 
000-Ib. rmant scale, platform 60 x 75 ins. 

RECONSTRUGTING FERRYBOAT. — New 
York, N. Y.—Bids wil) be received until noon, 
Dec. 29 by the Department of Docks and Fer- 
ries on Contract No. 1121: For furnishing all 
the labor and materials required for recon- 
oc pi the municipal ferryboat ‘Castle- 

oe.” 

*DITCH.—Defiance, Ohio.—Bids were to be 
received on Dec. 8 by the Commissioners for 
Gordon Creek Joint County Ditch Improve- 
ment No. 398, for 335,569 cu. yds. of exca- 


vation. Estimated cost, $50,395. Sale was 
stopped by an injunction before bids were 
opened 


LEVEE.—New Orleans, La.—The Orleans 
Levee Board received bids on Nov. 27 for 
the completion of the new Basin Canal levee 
and awarded the contract to HAMPTON 
REYNOLDS,- of 4230 Chestnut St.. New Or- 
leans. at 74 cts. per cu. yd. Total cost, 


CONCRETE MIXER.—Detroit, Mich.—Bids 
will be received by the Board of Cneety 
Commissioners, Detroit, until 2 p. m., Dec 
17, for furnishing ft. o. b. Detroit, Mich.. 





















No. 2s, 
CONTRACT PRICES. dent theret forom Lock No. ? «toa > 
a distance of 4.1 miles; an4 ck No. 4 
BARGE CANAL.—Albany, N. Y.—The item- for completing | construc:  -»°t,No. 2g 
ined bids received by F. C. Stevens, Supt. from the Mohawk River 3 tong “Seal 
Public Works, on Dec. 1, for Contract No. 54 = of Lock No. oll = the 
for construc Lock No. 7 at Fort Edward; totals of the bids and prices atte The 
Contract No. 69, for constructing in the Hud- 36 (for 16 inches for mov. ract No, 
son River Lock No. 2 below Mechanicville, given last week. AMS) Were 
together with all appertai construction ; Contract No. 54—(A) Enc' ‘ 
Contract No. 72, for a channel in (B) dwinsy ry “Stimate; 
the Hudson River and ‘orming work inci- were the only bidders. a 1 contra’ 
fe Ct.) 
(A) (R 
“on + 1m Figen Sonica caiviad sis ss eI ae pe an $0.30 $0.3" 
7 . M. sheeti and bracing, per M. ft ................. 50.00 RA e 
11,300 cu. yds. forming em “pees: upstage Date Thea ah - 15 1.00 
< a M. sawed lumber (yellow pine or Dougias fir), _Der 18 
Cee eeCe eee Tee eee eee eee ee eeeeeeees . 50.00 tat 
16 M. ft. B. M.-sawed lumber in en ME: Wiccsicis.sc.. 100.00 1000 
6.8 M. ft. B. Mi. ‘white oak lumber in miver sills, lock gates and ee 
butter MAUU, BU Mi ia acn cctah cicicdhahe cacdiaee VobiniN siveveee 100.00 120.0 
60,600 lin. ft. foundation 16 to long ARLES Oe OE ia DB a 
130 lin. ft. mooring piles, Ag TE ee Pe .80 rh 
. ft. B. M. wooden ont 3 piling. per Me ss ciencss tees 50.00 50.00 
21,700 cu. yds. second-class COMCTete...........0eee00 ceeceeee veeees 6.00 64 
600 cu. yds. wash wall ......... 2.50 2% 
240 cu. yds. second-class Pip-rap...........scccees successes cevevece 2.75 2 7 
8,660 cu. yds. third-class rip-rap. 2.50 25) 
7,200 Ibs. structural steel... 045 “—- 
376,000 ibs. metal reinforcement .........--........2.. scceeeee 035 > 
BOE, We SOURED fc canss casas cnnsine cost ideas suaesvey 4 5 e- 
7,300 Ibs. iron castings, machined ......... ‘08 ‘08 
250 lin. ft. wrought fron pipe, 6 ft. diam 40 4) 
480 lin. ft. wrought fron pipe re 1.00 1.10 
200,000 Ibs. metal in lock gates 4 -05 r 
92,000 Ibs. metal in buffer beams ..............:.00- sescsees es 055 06. 
25,000 Ibs. metal in lock valves ..........+-s.sc0+ sccesese cosescccccee ‘08 r 
Coffer-damps, pumping, bailing and draining (lump sum)...15,000.00 3,000.00 


-- $282,008 $250,500 








Contract No. 69—(A) my vag eae 


Co., Fayetteville, N. Y 





































































tracting (E 

(B) I. A. HODGE & CO., IN MeMullen, 149 Broadway, New 3) Art 
one concrete mixer, with the privilege to (awarded contract); (C) Parker & Beebe, Morris Kantrowitz, ms N. Y.; (G) Scott 
the Board of purchasing two or more at the Waterford, N. Y.; (D) Coast & Interior Con-  Bros., Baldwinsville, mx. - 
same or a less price each. 
a ee et Ro 

s are asked until noon, i , by e 

Department of Docks and Ferries on Con- 955,000 cu. yds. excavation 124 =e 
tract No. 1172, for furnishing all the labor 2 M. ft. B. M. sheeting and bracing per 2 2.05 
and materials required for preparing for and ME ORE, oc ccccceneccucue 50.00 55.00 50.00 
building a steel steam lighter with all ap- 400 lin. ft. round timber ‘bracing . -20 "24 mn 
purtenances, 2,400 cu. yds. stone — in cribs 2.25 2.70 2 ox 

DRAINAGE.—New York, N. Y.—Bids will 1,000 cu. yds. rock spoil filling ... .60 -70 "A 
be received by the Department of Health _ 9,000 ae ee steel ....... 05 06 05 
until 10 a. m., 22. for furnishing all 5,800 1 iron castings, plain ............. 085 04 __ 8% 
the necessary jabor, ‘implements and materi- — 
als required to drain approximately 81 acres Fe ge Re Ce nO eee $1,439,733 $1,192,758 $1 964.983 
of salt Bam igg | E awe in Pn be od “ Nea a 
maica, Boro. of Queens, City of New York. Contract No. 2E—(A) Engineer’s estimate; tract); (C) Ferguson Cont 

° > Py racting ‘ 

DRAIN.—Clarion. Towa.—Bids were re- (B) HOLLER & SHEPARD, Bllwanger & Wall ie. New York; (D) Scott Bros. iain 
ceived on Dec. by the Board County Barry Bldg., Rochester, N. Y. (awarded con- winsville, N. Y.: 

Commissioners for constructing Drain No. 
Se sana Tolan tile ROO Tt open aiten: ga" (B) (Cc) 

. an -in. tile. 1, -_ open ch. (D) 
Contract was awarded to BE. F. BAILEY eas 1 a yds. all excavation .............. $0.52 $0.54 $0.50 $0.56 
Belmond. Towa, at $12,985. EH. M. Callender, ft. B. M. —— and oe 40.00 40.00 48.00 45.00 
County Audr. wi? spruce), per M. ft. ......... 

DITCH.—Biue Barth, Minn.—Bids were re- 68,200 cu. yds. forming cocindionens 15 15 12 15 
ceived by J. L. Herring, County Audr., on 420 OG, FOS. MOE... cvevncs bu dsvetaavese 1.50 1.50 1.50 1.50 
Dec. 6 for constructing County Ditch No. 148.5 M. ft. B. M. timber and plank (yel- 

7, requiring about 15,218 yds. excavation and low pine), per M. ft. ........... 40.00 40.00 40.00 48.00 
18,737 ft. of 7 to 15-in. tile. Estimated 8 M. ft. B. M. spruce ce timber and plank, 

cost, $16,000. Contract for awarded to the wat ad M. ft. ...e.eeeeeeeeeesenere 85.00 35.00 35.00 40.00 
INTERSTATE DRAINAGE & INVESTMENT 51,300 lin. ft. round timber in cribs ..... -12 14 14 14 
CO., Britt, Iowa, at $15,015. 2,050 foundation piles, 15-ft. long, each 8.75 3.75 8.25 3.75 

t . i 35 mooring piles, 20-ft. long, each. . 6.50 6.50 6.50 6.75 

FIRB oe HOSE WAGON.—New 21,350 cu. yds, second-class concrete . 6.50 6.25 7.00 6.90 
York, N. Y.—Bids will be received by the 1,200 vu. yds. wash wall, Bhat a coping. 2.00 2.00 2.00 2.00 
Fire Department until 10.30 a. m., 5,540 - yds. stone filling ................. 2.00 2.00 1.50 2.25 
for furnishing all the labor and * materials 170 lin. ft. 12-in. vitrified p eed -60 .60 .60 Ail) 
required for building first size steam fire 170 lin. ft. trench’ flaca pipe eckailing for 
engine, regi number 299 France 12-in. My Scaneelbee os -20 -20 .20 |) 
type); also for furnishing and delivering one 12,200 bis. fron castings ............ccceeceees .04 04 .04 4 
automobile hose wagon. meee ee. structural st — prinnnctemscagenns- .06 .06 .06 06 

EDG — ork, N. Y.—Bids were . white oak lumber in 
penn i ae ae ens ee miter sills, per M. ft. .......... 100.00 100.00 100.00 «= 19. 
Brooklyn, on Nov. 24 for dredging about 70 sq. yds. cobblestone pa padeeneedss 1.00 1.00 1.00 1.00 
400 ft. northerly. Estimated quantity, - 6,000 1,270 sq. ft. relaying old flagging ......... .06 .06 06 06 
cu. yas. teow menserement. The lowest 460 fender f MO ns sehndatends 3.75 3.75 8.75 3.75 
bidder was the U. S. Dredging & Construc- 50 i yds. brick sidewalks .............. 1.35 1.35 1.85 1.35 
tion Co., Washington St., Jersey City, 50 lin. ft. stone cur teseesese sksonensas 1.50 1.50 1.50 1.50 
at 30 cts. per cu. yd. = lin. 2 — os it ei meee .50 50 4 = 

REPAIRING FERRYBOATS.—New York, Sa ae min, ton $4 Ba ‘BA 4 
N. Y.—Bids will be received by the Depart- Change in hydrant and vonnections, : 
ment of Docks and Ferries until noon, Dec. ump sum .......... 45.00 45.00 45.00 45.00 
20, on Contract No. 1210, for furnishing all Pa... ia cape and stoops, “Tump 
the labor and materials required for re- Suan bued Here PLE ae eens 100.00 100.00 100.00 100.00 
pairing the miunicipal ferryboats or other 260 cu. ft. —* : Fit 1.00 1.00 1.00 1.00 
floating ferry property, at furnishing and 130 sq. ft. dressing concrete z aes 15 15 15 a 
delivering supplies therefor. 8,660 Ibs. cast iron quoin Livakiieies ll li 1 12 

(Continued on page 215.) Totals .....cccccsccescceccseeess $208,199 $261,668 $266,471 = $280, 101 
Contract No. 72—(A) Engineer’s estimate; Ave., New York (awarded contract); ©, Zz: sey City, N. J.: 
(B) SHANLEY-MORRISSET INC., 527 Fifth Sanford Ross, Inc., 277 Washington St., J 
A) ) -(C) ) (G) 
Clearing, Simp oP pret Saeeee =i oF 00 00 $55.00 $55.00 $55.00 $55.00 $25.00 
78,000 cu. yds. excavation ...........2..0.- 1.10 85 1.10 99 1.10 1.32 _-88 
5 M. ft..B. M. sheeting and bracing. ‘per ue 00 55.00 55.00 55.00 55.00 60.00 9.00 
500 lin. ft. round timber i -20 20 20 -20 -20 .20 
100 cu. 5. cogmaing embankment ........... s-ss000s -15 18 -15 AS 15 18 15 
6 M. ft. B. M. sawed inter yeliow pine or 
Douglas ‘ar per M. ft.. ciseee , CD 60.00 55.00 55.00 55.00 60.00 65.00 
9M. ft. B. M. white oak lumber ‘in miter silis 
and lock gates, per M. 100.00 100.00 100.00 100.00 100.00 120.00 120.00 
19,400 cu. yds. second-class na 7.00 6.25 13 6.25 7.00 6.90 6.50 
261 cu. yds. second-class reinforced concrete 12.00 12.00 12.00 12.00 14.00 12.00 
2 cu. yds. first-class masonry coping....... : 30.00 30.00 80.00 30.00 30.00 35.00 36.00 
200 sq. yds. third-class stone paving.... 1.75 2.00 1.75 2.00 1.75 2.00 15 
100 cu. yds. thidr-class rip-rap .......... 3.00 8.30 8.00 be 8.00 8.50 00 
100 cu. yds. fourth-class rip-rap ......... 3.00 3380 3.00 8.00 3.50 $00 
181,400 Ibs. Structural Steel .................- 045 05 045 =. 4 05 5 
26,000 Ibs. metal reinforcement ............ 085 035 085 7 S 04 0375 
7,600 Ibs. iron castings, plain............. .085 04 085 085 085 04 0375 
8,600 Ibs. iron castings, machined ........ 05 055 05 05 .05 06 -* 

260,000 Ibs. metal in lock gates ............ 05 055 05 a 03 08 On 

77,000 Ibs. metal in buffer beams .......... 055 06 055 7 08 06 . 

34,000 Ibs. metal in lock valves ............ .08 005 08 085. 08 pL 

440 sq wood pavement, 2% in. thick 2.75 3.00. 2.75 25 - 4 2% 3.00 2.75 
$40 lin. ft. wooden fence ................ 20 .20 .20 * “30 24 = 
310 lin. ft. drilling bolt holes. in rock........ .. .60 .60 Oo 60 -70 
er * draining, ; uy 
aE BUM beeeciseececseatersesensteteces eseeees+l,000.00 11,000.00 10,825.00 1 11, a0. 
1 Office building, lump SUM ........66.... conse ees 250.00 a4 : the 
1 Storehouse, lump SUM ........cccesscecccees seeess 850.00 9 oo 
MOOS. 5.5. ,ceveccccccceeveerepecspepers sevevers $200,078 $240,061 $270,000 $250,007 $240,089 $201,556 42,64 
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MISCE |. LANEOUS CONTRACTS. 


(continued from page 214.) 
LARM Fg ny he trae 


rire’ Fire Commissioners 
Mas > th ‘Board, of FIRE ALARM 
ip “00. a te the contract 
— Mt "2°00 snd the new 
wr oe Sarm tal which is to 
headquarters sta- 


Fe eee ott St tat Sens es 
Charleston, Mo.— were 
LEVE® “Nov. 27 by N. B. Kavenaugh, 


K- New York, N. Y.—Bids were re- 
PE son ac follows on Dec. 2 gy ah 
ment of Parks, for for constructing - 

rtion Ca, Colonial Park, Boro. of Man- 
erly n: COOPER & EVANS, 220 Broadway, 
993,086 (awarded contract); John B. Mele- 
testa, $95,425; Chas. 7 mao $101,545; 
Barber asphalt Paving Co. 04,621. 

BULKI'RAD.—New York, 'N. Y.—Blds will 

be rece til noon, Dee. 
nT) Dn ° 
1027, for furnishing all the labor and matert- 
als required for for and building 
a bulkhead wall, with appurtenances, at 
Whale Creek, Boro. of gy and for 
furnishing and depositing riprap thereat. 

DREDGING.—New York, N. eS were 
received by Bird 8. Coler, Pres. of 
Brooklyn, on Nov. 24, for dredging Seonees 
Canal, om the —_ to Station 14, about 
12,000 ¢ measurement. e 
lowest bidder, “the eu. S. DREDGING & 
CONSTRUCTION CO., 260 Washington St., 
Jersey City, was awarded the contract at 
@ cts. per cu. ya. 040). 
TUNNEL.—Wallula, Wash.—T. F. Carter, 
Constructing Emgr., is engaged in drawing 
plans for cementing the 2,300-ft. tunnel of 
fe Columbia canal egy east of Wallula. 
R. A. Given, Mgr., is in Spokane arranging 
with contractors to to bid on the work. Tun- 
nel will be 5 ft. 8 ins. in height and 5 ft. 
4 ins. in width. The bottom its to be of 

lid cement. 

“LEVER Laer —gag ~ Tenn.—Bids 
were received on Nov 

River Commission, First and Second Dis- 
tricts, for about 35,000 cu. yds. of on 
work in Rellfoot levee district. Maj. 

Walker, Corps Engrs., U. S. A. Bid i 
W. L. Mosby, Memphis, at 24.75 cts. per cu. 
yd. (two ors See grubbing So agg per acre) 
was recommen 

PIER SOT ENSIONS.— aa Tork, N. Y.— 
Bids are asked until noon, Dec. 28, by the 
Department of Docks and Ferries on Contract 
No. 1199, for furnishing all the labor and 
materials required for removing and repair- 
‘ng the existing pier and extending the pier 
at the foot of Morton St., North River, 
Boro. of Manhattan, known as Pier No. 42; 
North River, and for furnishing and depos- 
iting riprap thereat. 

DREDGING PLANT.—Philadelphia, Pa.— 
A complete modern dredging pliant is pro- 
vided for the city by an ordinance approved 
by the Finance Committee of Councils last 
week. Authorization is given to the Depart- 
ment of Wharves, Docks and Ferries to ex- 
pend $240,000 of the money now available 
for harbor improvement, for the purchase of 
a dredging outfit and to expend not more 
than $60,000 a year for its maintenance. 

DREDGING.—Charleston, S. C.—Bids were 
received as follows by - Bureau of Yards 
and Docks, Washington, D. C., for dredging 
at the Charleston eg Yard: On item 1, 
Savannah Dredging Co., Savannah, Ga., 23 
cts.; Coastwise Co., Norfolk, Va., 
16.9 cts. a ay item 2, P. Sanford Ross, Jer- 
sey City, N. J., 21.5 cts.; R. G. Ross, Jack- 
sonville, Fia., 23.75 cts. No bids were re- 
ceived on Nov. 20 for this contract, which 
was readve 
SCALE.—Lafayette, Ind.—Bids will be re- 
ceived until 2 p, m., Dec. 2, by the Post 
Office Department, Washington, D. C., for 
furnishing and delivering within the doors 
of the postmaster, Lafayette, Ind., one Dor- 
mant warehouse scale with tall iron pilier 
outfit and double beam, with special board 
capacity 25,000 x tbs., platform 46 x 37 
ins., platform to piller 12 ins.; price to in- 
ciude cost of foundations and installations. 
J. A. Holmes, Purchasing Agent. 

WHARF, JETTY.—Florence, Ore.—Bids for 
furnishing materials and constructing re- 
ceiving wharf and jetty at the entrance to 
Siuslaw River, Oregon, will be received at 
the office of Ye Port of Siuslaw (Florence), 
until 11 a. m, Dec. 18. Amount of money 


- be — oa speci- 
cations may be seen in U. Engineer 
office at Ore.; and also at 665 


Monadnock pry mag Francisco, Cal.; or 
at the Port of . BE. P. Waite, Secy., 
Florence, 
ORDNANCE.—Weshington, D. C.—Bids 
Chit aeeved ae. Sellews on Dec. 18 by 
Cas af «i - War meee, 
ae or turnishing 
c.- \. shell, Model of 1907, 2ne 30 Pa 


ef 


10-in. 
in. a 


of the —_ model: 

Mond, a., (a) 

Schmidt Steacy 

(b) 44.10; Mideale pte 
(a) $38, (b) $40; ‘Bethichem Steel Co., 
Soaard @  Shaelo, hfe tal 


<PAWALL REP, ¥ N. Y¥.— 
eae gl ‘ork, 






Bid De- 
partmnemh « of seawall 
| See 
CON 215 West 125th 
480 (a 72 a. 
¥ 

>, Jose 
Construct 
Thomas 


Atlanta Gutetng, Oy, a my 
Contracting Park iw, 
$13,013; Ralph Brown, $13,005. 


REVETMENT, ETC.—Memphis, Tenn. — 
Bids are asked until 10 a. m., Dec. 20, for 
construction of bank protection work in the 
vicinity of Cummins, i. to consist of ap- 
proximately 2,000 lin. ft. continuous revet- 
ment and also three bank dikes in bend 
above revetment, approximately 500 ft. apart. 
The revetment to be fully up to standard 

as used by the U. Government on 
the type under the patent 
of David Neale. The bank to be 
to a slope not less than 2%-to-1, and be 
covered either with riprap or reinforced con- 
crete. dike to be constructed after the 
manner as patented by David Neale. Also 
bids will be received from contractors fur- 
nishing their own plans. Gus Waterman, 
Chn. Levee Board. 


PIER.—Philadeiphia, Pa.—Bids were re- 
ceived on Dec. 10 by Jos. F. Hasskar!, Act- 
ing Dir., Dept. Wharves, Docks and Ferries, 
substructure of Vine St. 
oe No. 19, North, Delaware River. Bids 
were as follows: W. S. P. Shields, $294,000 
for the entire work, exclusive of gravel fill- 
ing and riprap around piles. His bid for 
gravel filling, approximating 15,000 cu. yds., 
was 76 cts. per cu. yd. and $2.25 per cu. yd. 
for 5,000 cu. yds of riprap. Filbert phaty & & 
Construction Co., Philadelphia, $291,000 
gravel filling, 60 cts.; riprap, $1.75. This 
$308 000 covert also put in an alternate bid of 
covering the entire operation. Snare 
. Trieste Company, of New York, $290,000; 
gravel filling, 30 cts; riprap, 80 cts. Hen- 
nebique Construction Co., Philadelphia, $363, - 
000, covering entire work. Edward F. Fon- 
der, Land Title Bldg., Philadelphia, $259,- 
595; gravel filling, 65 ‘cts. riprap, $2.20. 





LIST OF > CONTRACT Ss PENDING. 


Light, Heat and Power Plants. 


12-18 Power plant, San Francisco, Cal. .11-11 
12-20 Wiring system. Toledo, Obto..... 11-3 
12-20 eases fixtures, penanpecagkece 


12-22 Heating, ete, Springfield, Mass. .12-16 
12-27 Light system, Fort Washington. 















We anc stp cen deusineesawaes - 9 
12-29 Dynamo, etc.. Norristown, Pa... .12-16 
Bridges. 
12-17 Bridge, Lockland. Ohio......... 12- 2 
12-29 Bridges, Colfax, Wash........... 12- 2 
12-21 Bridges, Wayne, Neb.. . 12-18 
12-27 Bridges, Wichita. Kan. .12-16 
12-28 Bridge, Hebron, Neb...... .12- 9 
12-30 Bridge repairs, etc., New York.12-16 
- 4*Bridge, Cohoes, N. Y........... 2-16 
- 4*Bridge, Merced. Cal............. 11-28% 
1- T Abutment repair, Cincinnati, 0. .12-16 
1-11 Bridges, York, Neb.............. 12. a 
1-15 Bridge, Florence, Ariz.......... 12-18 
1-15 Bridge. Dallas, Tex ............. 12-16 
1-18*Superstructure, Winnipeg, Man. .12-16 
Buildings. 
12-16 School, Verona, N. J.. .12-16 
12-17 Engine house, New York. -12- 9 
12-17 Plans, Milwaukee, Wis...... ++ -12- 9 
12-20 Municipal building, New York....12- 9 
12-20 Y. M. C. A. bidg., Lincoln, Neb. .12- 9 
12-20 Busting, _ ., Teledo, Ohio..... 111-18 
Telede, Ohio...... 11-18 
12-20 ptm an, " Des Moines, Ia....12- 2 
12-20 Court- house, Estancia, N. Mex...12- 2 
12-20 Schools, New York........... -12- 9 
12-20 Drill hall, Toronto, Ont .12-16 
12-21 School, Philadelphia, | a PRET 12-16 


12-21 Platform, etc., Washington, D. C.12- 2 
12-21 Barracks, Jefferson ree, _ 12- 9 
12-22 Cottages, Central Islip, N. ~-12- 2 
22 Building, Springfield, PRs -.12- 9 
12-22 Alterations, San Francisco, Cal. 11-25 
12-22 Plumbing, etc., New York...... 12-16 
13-28 Jail, New York .......scscceses 12-16 
12-24 Tile work, Vallejo, Cal.........11-25 
12-24 Building, Washington, D. C 
12-27 Hospital, New ‘a phd ba 00s cnx 12-16 
12-27 Schools, New Y 
12-28*Post-office, y Pain Ohio. ........11-18 
12-29*Heating, Denison, Tex.» ---+ 0011-25 


12-29 Plumbing, =. Denison ‘ex. Wiese eds = 
12-29 Post-office. Neb. caseeay 
12-30 Shed, Ft. Riley. ~ SRR eve A 12. * 
12-30 Library equip., New York Sea Oe ie 12-16 
| Building, “Vallejo, Cal...ccs SS 
1- 3 Plans, etc., Phoenix, Ariz....... 12-16 
Post-office, mton, N. J.......12- 2 
t1gPost office Lima, Ohio...........12- 2 
1-10*Storehouse, Ft. Monroe, Va...... 12- 9 
1-10 Stable, Ft. erg Wyo.....12-16 
1-11 Post-office, Chester, Pa.......... 12- 9 
1-12*Post-office, etc., Bristol, Tenn... 


1-18*Post-office, Manchester, N. H... 
1-17*Post-office, Henderson, N. C....12-16 


Water-Works. 


12-17 a Fort Dade, Fila........ 
12-17 Water pipe, Minneapolis, Minn. 2 H 
12-17 W.-wks. plans, Centerburg, O..12-16 


12-17 Mains, New York............... 12-16 
12-20 Water system, Irondequoit, N. Y. 12. 16 
12-20 Water-works, Atlanta, Tex....... 12- 9 
12-21 Dam, New York................. 12- 9 
12-21 7 house, etc., Wheeling, W. 
Va CEvE Rae Ss VUKENERObADS SOR ER 12-16 
Lr renga OOS, 53 never es “aoe 


12-22 Well, Fort Sill, Ok 
12-28*Engine-room, 
12-28 wae es 

1-1 Water-wor Tae, 


1- 3 Water-works, Cathlamet, Wash. .12-16 
1-22*Wells, etc., Jackson, Miss. .....12-16 


eee 





Mies sverewd ‘vars 
12-21 Sewer materia Providence, R. 1.12- 9 
ge Sean All: Neb 
- ance, Neb....... pes. 
21 Hinwood, 





a ee 


=e 


12-81*Sewer, Louisville, Ky. .......... 12- 9 
= 8 Sewer, Muskegon, Mich.......... 12- 9 
- 5*Sewage machinery, Detroit, Mich.12- 9 
i 5 Sewage well, Batavia, N. Y........12-16 
1-12 Sewer, Holton, Ts vee 66 a +. .12-16 
1-13 Sewers, ORG: “DOUG is decccies 12-16 


Streets and Roads. 


12-16 Paving, Gloucester City. N. J....12-16 
12-17 Paving, Jacksonville, Fila. és 

12-17 Paving, etc., Columbus, Ohio. 
12-17 Paving, Shawnee, Ohio.......... 
12-18 Pavement. Piper City, Ill... 










12-18 Boot, Golden, Colo....... 2 
12-20 Grading, etc., Arlington, Va 2 
12-20 Paving, Huntsville, Ala.. z 2 
12-20 Street impvt.. Bowling Green. 0. .12- 2 
12-20 Paving, etc., Oklahoma City, 
CT 58s Gh HakSEs dg ccccce cece 2-16 
12-21 Paving, Johnstown, Pa.......... 12-16 
12-21 Grading, etc., New York........ 12-16 
12-22 Paving, etc.. New York......... 12- 9 
12-22 Road, Poland, I See 12-16 
12-23 Paving, etc., New York........ 12-16 
12-24*Paving. sidewalks, Salt Lake 
CE SPU os ce cnenavecchtiwesees - 9 
12-28 Street impvts., Covina, Cal...... 12-16 
12-28 Street work, Dobbs Ferry, N. Y..12-16 
12-29 Paving, ete., New YOtR..ccccess 12-16 
12-29 Street impvt., Newburg, Ohio... .12-16 
12-30 Walks, New York ............... 12-16 
1- 5*Macadam. ete., Lenotr, N. C....12- 9 
1- 5*Road, Jacksonville, Fla.......... 12- 9 
Miscellaneous. 
12-17 Ditch, Fremont, Neb............ 12-16 
12-17 Concrete mixer, Detroit, Mich. .12-16 
12-18 Ditches, Lima, Mes stad ks 03 i 12-16 
12-18 Wharf, jetty, Florence, Ore..... 12-18 
12-18 age to plier, Boston, Mass... .11-25 
12-18 R. R. system extension, California 
(Rys.) wwaeeceusane’ tubsedsanne -18 
12-20 Scale, Augusta, Me............. 12-16 
12-20 Scale, LaFayette, Ind. ............ 12-16 


12-20 Repairing ferryboats, New York.12-16 
12-20 Revetment, etc., Memphis, Tenn.12-16 
12-21 Bulkhead, New York ............ 12-16 


12-21 Water tower, New York........ 12-16 
1x 21 Steam lighter, New York........ 12-16 
12-21 Fire engine, New York.......... 12-16 
12-21 Hose wagon, New York ...12-16 


12-21 Cement, Providence. 
12-22 Dredge, Portland. Ore... 
12-22*Ditch, Celina, Ohio ...... 
12-22 Canals. Tallahassee, Fla.. 
12-22 Fire hose, San Francisco, C 
12-22 Levee, Memphis, Tenn.. 
12-22 Drainage, New York. 
12-23 Drain, Sae City, Iowa. ‘ 
12-24*Rollers, Jacksonville, Fla. . 

12-27*Lumber, Nashville, Tenn. 
12-28*Barge canal, Albany, N. Y. 
12-28 Bulkhead, New York...... 
12-28 Pier extensions, New York. 
12-28 Cable, New York ............ , 
12-28 Manual Transmitter, New York. .12-16 










12-29 ee ferryboat, New sage 
12-20 Ditch, Hamburg, Towa...........12- 2 
12-31 Lares ———* ES es te 


1-3 D Pana: 
1- d*Dredeing, Michigan City, Ind. 12 3 

1- 5*Floating deck, Vicksburg, Miss. .12- 2 
1- g, quay walls, New York.12- 9 


. 1-15 Marine railway, Key West. Fla. .12-16 
1-17*Irrigation work, Porto Rico...... ne 
1-18 Dry dock, New York ............ 0-21 
2-1 (1910) Monuments, Ottawa, Ont. io-at 

Examinations, 
i Asst. and Teacher, Philippines. ..11-18 


Steam engr. Washington, D. C..12-23 

- 5 Junior "Baer 

1- 5 Mechanician, Washington, D. 
1- 5 Junior chemist, Washin: 

jo +2 eopepEe 


1- 5 Senior 
Washington, D. C........... -12-23 
1-12 aumatex me New Pork, N. Y......12-23 


Plans and Specifications on File. 


following plans (P.) and Specifica- 
(8.) are on file (for reference only 
otherwise noted) at office of The 
= Publishing Co., 220 Broad- 


C. .12-23 
m, D.012-33 


Mass. (S.)11-25 
one (3.)11-25 
Wa ington, D. 6. 1 ‘12-2 

i Budi. Vallejo, Cal. a 2 
= Me) 19-2 


‘cheeeceerciegeetormenet 


Rico... (P. & 8.)10-21 


Fer other Preposal Advertisement 
see pages 51, 32, 53, 54, 56, of Adver= 
tisements and Construction News 
page 216. 





CONCRETE CONDUIT. 


Lincoln, Neb. 

Notice is hereby given that sealed bids 
will be received at the office of the Sani- 
tary Board, Room 54, Brownell Block, 
City of Lincoln, up to 10.00 a. m., Mon- 
day, December 27, 1900, for the construc- 
tion of a reinforced concrete conduit for 
Antelope Creek, from the rear of lot three 
(3), block four (4), Field & Harrison's 
Addition to the City of Lincoln, to a 
point on the north side of the alley at the 
rear of lot ten (10) block twenty-four 
24), Kinney’s O Street Addition to the 
City of Lincoln, according to the plans 
and specifications on file in the office of 
the City Engineer of the City of Lincoln 
and at the office of the Sanitary Board. 
Each bid must be accompanied by a certi- 
fied check of one thousand ($1,000) dol- 
lars. Blanks on which proposals may be 
written can be obtained at the office of 
the City Engineer or of the Sanitary 
Board. 

The Engineer’s estimate of the cost of 
the city’s part of said work is twelve 
thousand ($12,000) dollars. 

Proposals must include the following de- 
tails: 

1. Price for work across N and O streets 
—being the City’s part. 

2. Price for all work except that‘ across 
N and O streets, to be done by Sanitary 
Board. 

3. Total price of entire construction 
complete. 

W. J. BLYSTONE, 
Ss. B. HOHMANN, 
KENT D. CUNNINGHAM, 
Sanitary Board. 
City of Lincoln. 
DON L. LOVE, Mayor. 
Attest: R. C. OZMAN, City Clerk. 





SEWAGE DISPOSAL PLANT. 


Gloversville, N. Y. 

Sealed proposals for the construction of 
a sewage disposal plant at Gloversville, 
N. Y., will be received at the office of the 
City Engineer, City Hall, Gloversville, N. 
Y., until 12 o’clock- noon, December 21, 
1909. 

An approximate estimate of the quanti- 
ties of work and materials required is as 
follows: Earth excavation, 65,000 cubic 
yards; rock excavation, 500 cubic yards; 
plain and reinforced concrete, 3,500 cubic 
yards; steel for reinforing concrete, 300,- 
000 Ibs.; floor drainage system, 18,000 
square yards; coarse broken stone, 24,500 
cubic yards; filter sand, 22,000 cubic 
yards. 

Plans and specifications may be seen at 
the office of the City Engineer and at 
the office of Harrison P. Eddy, Consult- 
ing Engineer, 14 Beacon Street, Boston, 
Mass. 

Sealed bids should be endorsed ‘‘Propos- 
al for Construction of Sewage Disposal 
Plant,” and addressed to the City Eng!- 
neer, Gloversville, N. Y. Bach bid must 
be accompanied by a certified check for 
ten thousand dollars ($10,000), but should 
not be enclosed with the proposal. 

MORRELL VROOMAN, 
City Engineer, 





POWER STATION AND FILTER 
EXTENSIONS. 


Wilmington, N. C. 

Sealed proposals will be received for 
material and labor in connection -with the 
above work by the Water and Sewerage 
Commission of Wilmington, N. C., until 
twelve (12) o’clock noon, of Wednesday, 
January 12th, 1910, when they will be 
opened and publicly read. 

The improvements contemplated consist 
of the construction complete of a brick 
power and filter house, the construction of 
machinery foundations, rearrangement of 
machinery, the building of a radial brick 
stack, extensions to the filter plant, the 
building of a reinforced concrete sedi- 
mentation basin, and a concreta storages 
reservoir. 

Specifications and plane will be ready 
for distribution on or before January 24, 
1910. A complete set of prints may be 
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Southern Building, Wilmington, N. C., at 
a net cost of five dollars ($5.00) delivered. 
Each proposal must be accompanied by a 
certified check in the sum of five (5) per 
cent. of the amount bid as evidence of 
good faith upon the part of the bidder. 
The Commission reserves the right to 
reject any and all bids, or waiving for- 
malities, to accept any which may seem 
to it to be to the best interest of the City 
of Wilmington. 
WATER AND SEWERAGE COMMISSION, 
Charles W. Worth, Chairman, 
Wilmington, N. C. 
HAZLEHURST AND ANDERSON, 
Consulting Engineers 
Atlanta, Ga. Wilmington, N. C. 





SEWAGE DISPOSAL SYSTEM. 


Sea Girt, N. J. 

Sealed préposals. will be received at the 
office of Quartermaster-General, State 
Capitol, Trenton, New Jersey, and at no 
other place, until 12.00 o'clock noon, 
Tuesday, December 28, 1909, and there 
publicly opened, for all necessary work 
and material in connection with the in- 
stallation of a sewage disposal system at 
the State Camp Grounds, Sea Girt, New 
Jersey, to conform to plans and specifi- 
eations open for inspection at the above 
named office, and at the superintendent’s 
office on the camp grounds, Sea Girt, un- 
til the above mentioned date. 

Under the State Law on this subject, 
certified check for ten per centum of 
amount of bid will accompany each pro- 
posal, and successful bidder will, upon 
execution of contract, furnish to the 
State of New Jersey bond in double 
amount of contract, with satisfactory se- 
curity, conditioned for its faithful per- 
formance. 

This department reserves the right to 
reject any bid not deemed to the best 
interest of the State. 

BE. EDWARD MURRAY, 
Quartermaster-General. 





BRIDGE. 


Cohoes, N. Y., Dec. 8, 1909. 

Sealed proposals will be received by the 
Board of Aldermen of the City of Cohoes, 
N. Y., until eight o’clock p. m., on Jan. 
4, 1910, for furnishing materials and 
erecting a 386-foot span, rolled I-beam 
bridge with concrete floor. Roadway 14 
feet and 8-foot sidewalk, with the nec- 
essary sub-structure. In accordance with 
the plans and specifications on file in the 
office of the City Clerk. 

Each proposal must be accompanied by 
a certified check for $100, that the party 
bidding will enter into contract if the 
saine to be awarded to him or them. 

The City reserves the right to reject 
any and all bids. 

WILLIAM J. ELLIOT, 





City Clerk. 
PAVING. 
OFFICE OF THE BOARD OF PUBLIC 
WORKS. 


Salt Lake City, Utah, Nov. 26, 1909. 

Sealed proposals will be received at 
this office until 8 o'clock p. m., Friday, 
December 24th, 1909, for the work of 
grading, curbing and paving Ninth East 
Street, from South Temple Street to the 
City Limits. 

Paving Extension No. 60, according to 
plans in the City Engineer's office. 

Instructions to bidders, together with 
plans, profile, specifications, and forms 
for contract and bond, may be obtained 
upon application at the office of the 
Board of Public Works or the City En- 
gineer. 

The right is reserved to reject any and 
all bids. 

By order of the Board of Public Works. 

H. G. McMILLAN, 
Chairman 





TREASURY DEPARTMENT, Office of 
the Supervising Architect, Washington, D. 
C., December 9, 1900.—Sealed proposals 
will be received at this office until 3 
o’clock p. m. on the 17th day of January, 
1910, and then opened, for the construc- 
tion (including ~ plumbing, gas piping. 
heating apparatus, electric conduits and 
wiring), of the U. S. Post Office at Hen- 
derson, North Carolina, in accordance 

with drawings and specification, copies of 
which may be obtained from the Custo- 
dian of site at Henderson, N. 


this office at the discretion of the Super- 
vising Architect. JAMES KNOX TAY- 
LOR, 8u Architect. 


STEEL SUPERSTRUCTURE. 


Winnipeg, Man. 
Sealed tenders addressed to the Chair- 
man, Board of Control, will be received 
at the office of the undersigned up to 11 
a. m., Tuesday, January 18th, 1910, for 
removing the present superstructure and 
furnishing and erecting new superstruc- 
ture and floor complete for Louise Bridge 
across the Red River. Plans, specifica- 
tions, and forms of tender, together with 
conditions governing tenders, as pre- 
scribed by by-law, may be obtained at the 
office of the City Engineer, Winnipeg. 
The lowest or any tender not necessarily 
accepted. 
M. PETERSON, 
Secretary. 
Board of Control Office, 
Winnipeg, Canada, Dec. 8th, 1909. 





ARTESIAN WELL DEVELOP- 
. MENT. 


Jackson, Miss. 
Sealed bids will be received by the 
Water Commission of Jackson, Miss., until 
3 p. m., January 22d, 1910, for boring 
the necessary artesian wells and furnish- 
ing machinery for pumping same to pro- 
vide a supply of not less than four mil- 
lion gallons per day of 24 hours for the 
use of City Water Works. Bond must be 
given to guarantee results. General speci- 
fications can be had on application to 
HAMILTON JOHNSON, 
General Manager, Jackson Water Works, 
Jackson, Miss. 





FORT MONROE, VA., December 6, 
1909. led proposals, in triplicate, will 
be received until 10.00 A. M., January 10, 


1910, for the construction, includin. 
lumbing, heating, electric g an 
xtures, of an Engineer’s Storehouse at 


Fort Monroe, Va. Plans and specifica- 
tions may be seen in the Office of the 
Chief Quartermaster, Department of the 
East, Governor’s Island, New York. 
Deposit of certified check for $25.00 re- 
quired as guaranty return plans and spec- 
ifications. Bidders on proposals must 
state name of manufacturers supplyirg 
them material. Information on appli- 
eation. The United Sta'es reserves the 
right to accept or reject any - all pro- 
posals or any part thereof R. 
TILTON, Capt. and Q. M., ve 8. A., 
Constg. Q. M. 





CONSTRUCTION.—Fort Hancock, N. J., 
December 16, 1909.—Sealed proposals for 
construction, plumbing, heating, electric 
wiring and fixtures of 1 double set N. C. 
O. quarters (stucco), 1 double set Fire- 
men’s quarters (brick), 1 fire sta- 
tion (brick), and construction of 
second story (brick), to Quartermaster’s 
storehouse at Fort Hancock, N. J., will 
be received here until 12 m., January 15, 
1910, and then opened. Information fur- 
nished on application. Plans of the build- 
ings can be seen at the Office of Chief 
Quartermaster, Dept. of the Bast, Gover- 
nor’s Island, N. Y. City, or at this office. 
U. 8S. reserves right to reject any or all 
proposals. Envelopes containing proposals 
should be indorsed ‘Proposals for Con- 
struction,”” addressed C. J. GOODIBR, 
Constructing Quartermaster. 





PROPOSALS FOR STEEL DRY DOCK. 
—Mississippi River Commission. Third 
District, Vicksburg, Miss., Nov. 26, 1909, 

ed proposals for the construction 
and delivery of a steel floatirig dry dock 
will be received at this office until noon, 
Jan. 5, 1910, and then publicly spent. 
og furnished on appli 
CLARKE 8. SMITH, Capt. Engrs. 





Situations Wanted 





Mechanical and Electrical 
Engineers. 


POSITION WANTED by M. E. technical 
graduate, 6 years’ experience. Address 
“W. A. 25,"" Engineering News, New 
York. 25-4t 








MECHANICAL ENGINEER, 20 years’ expe- 
rience in high-class general engineer- 
ing work, desires position; pumping ma- 
chinery, comp air work, power 
plants, industrial work, estimates, speci- 
fications; able to take charge of both 
engineering and commercial work. Ad- 
dress “D. B. 20," Engineering News, New 
York. 25-1t 





POSITION in New York City wanted by me- 
chanical electrical engineer with fifteen 
years’ experience, graduate Massachu- 


setts Institute Technology, now em- 
ployed. Address “S. A. 24," Engineering 





25-1t 


News, New York. 


MBECHANI 


CAL ENGINEER, graduate of 
Stevens Institute, with twelve years’ ex- 
eee ee ee eee 
“me pore plants and mills, desires Pe 
sition in or near New York. Address * 
24,” Engineering News, New York. 25-2t 





kz 
| 
ie 


H 


rience estimating 
ing construction of — and ventil: 


in, gen meet mali 
canal of assuming ful 


ing News, New York. 


i 
i 





Civil Engineers. 





CIVIL ENGINEER, technical 


graduate, de- 
sires position estimating, drafting or gen- 
eral engineering work; bag oy years’ ex- 

rience. Address ‘“‘F. ,.”* Engineer- 
ng News, New York. 25-1t 





EXPERIENCED locating and constructt 
engi wi ~4 


GRADUATE C. 


neer es engagement. Railroads, 
tunnels, foundations, timbering, estimates, 
reports. Address “O. A. 25,"’ Engineer- 
ing News, New York. 25-1t 





E., American, 25, single, 3 
years’ experience in field, on R. R. an 
building ——* open for engage- 
ment. “R. A .”’ Engineering 
News, New Yo: York. 25-1t 





WANTED—With the construction department 


of some large corporation, a position by a 
young man, twenty-eight. Educated as a 
civil engineer. Wide experience, both ex- 
ecutive and in the field, on construction 
work. Excellent references. Address ‘‘P. 
A. 25," Engineering News, New bbe a 





wage of Princeton College in_ civil 


mogmeutes. desires to connect with re- 
liable firm Willin to start at moderate 
salary. Address “D. B. 25,"’ Engineering 
News, New York. 25-1t 





Bridge and Structural Engineers. 





OPEN FOR POSITION with general con- 


tracting or construction Co.; competent 
to take entire charge of structural and 
ornamental steel and iron work; esti!- 
mating, subletting. superintendence. Ad- 
dress ‘‘B. A. 25,” Engineering News, New 
York. 25-1t 





Surveyors. 





YOUNG MAN, I. C. 8. 


student, desires post- 
tion with survey party; technical educa- 





tion; some experience; references. P. O. 
BOX 101, Freeport, N. Y. 25-1t 
Draftsmen. 





MECHANICAL DRAFTSMAN, best of train- 


ing, six years’ general experience, is o 
to ee WEY Se a: Fr anywhere. Aa- 
dress ‘‘S. ngineering News, 
New York. 25-1t 





TECHNICAL GRADUATE (’08), desires po- 


sition with engineer or railroad; 

draftsman, computer, etc.; moderate sal- 
ary; references, Address “‘C, 25."" 
Engineering News, New York. 25-1t 


Pst 





STRUCTURAL DRAFTSMAN, also some shop 


experience; technical graduate: wants 
sition. Address “L. A. Engin 
News, New York. 25-11 





DRAFTSMAN AND DESIGNER, 27; tech- 


nical gradute; six years’ 

structural, mechanical and ship work; 
knowledge of reinforced concrete design: 
desires position with engineer or contrac- 


tor; New York or New land preferred. 
Address “G. A. 25,"" Engineering News. 
New York. 25-1t 





YOUNG MAN with experience in surveying, 


also a fourth year gy of 
Union, desires a or about 
York at any branch og engin neering 
(structural preferred) where 
knowledge could be uired. Address 
“Z. B. 22," Engineering News, New Ss 
t 





YOUNG MAN (23), M. E. graduate, wanted 
draftsman, 


position as 8 i= , nceeee 
At present employed. “HH. 
25,’’ Engineering News, New "York. 254i 





Superintendents, Misc., etc. 





FOR ENGAGEMENT on January first, young 


man experienced in estimating and con- 
tracting for structural and ornamental 
steel and iron work; full a if 
granted an interview. Address A. 
25,” Engineering News, New York. “Sst 





YOUNG MAN, 20, technical education, one 


year’s experience as rodman, er, 
desires permanent pesltine in any branch 
of engineering. Address “‘K. A. 25," Bn- 
gineering News, New York. 25-1t 





BOOKKEEPER and office manager (30), sin- 


gle, now employed in the East, wants per- 
manent position. Will go anywhere. Ten 
years’ first-class experience with engineer- 
ing and contracting firm. Address “EB. A. 
25,"" Engineering News, New York. 25-it 








YOUNG MAN with technical de- 
sires 


Peatered, Aitree ee,” Hngtboarng 


Situations Open 


WANTRD—“Bxperienced buildin, BI sn. 
“pertnteng. 
ss ga ‘iat : En 











25," sland. 
New York. ring = 
4 

a gepters 
beam work. ly HAY UNDR and 
TRON WORKS” ewark, > st 
t 
WANTED—Master mechanic PP Ee mg 
structural shop, foundry — ;°,’, with 
my eee for a plan bray 
men. Applicants m Teme 20 
ful, possess a technical tra and — 
& general knowledge of en: See 
lems and how to solve the: . 5,,it0- 
ability to direct draftsmen isl! t 
to handle machinists, too Sn and 


tricians, millwrights, etc., « °Ts, elec. 











State age, e ‘lence and se cannula 
Address ‘‘Y. * Engineeri; = a 
Monadnock ‘Block, Chicag> fe 
wii: 

Miscellaneous \ ants 
ee, 

CIVIL ENGINEER, 85, engag~’ on wa, 
supply problems. desires to c>>‘ract with 
party for regular services a unting to 

10 or 20 hours per week, in New Yo 
Newark or vicinity. Experi in _ 
sulting work. Address “Z. A 05» Bnei. 
neering News, New York. tt 
a , 


WANTED. 


First-class, second-hanij 


Air Compressor 


with cross-compound steam and a 

and Corliss gS =~ 12-22-18. ine 
Address “F. * Engineering News, New 
York. 25-1t 








FOR SALE 


FOR SALE OR RENT 


12—10 x 16 Porter, 36” S. T. Locomotives. 

4—10x 16 Baldwin 36” 8S. T. Locomotives, 

30— 7x10 D. C. D. D. boom swing hoisting 
engines, with and Ser 5 

5—Lidgerwood 64x8 D. D. doom 
swing engines without Potters. 


8—Lambert, 20, 40 ané @0-HP. lect i 
with en eae. electric hoists 


5—Lambert 7% x 10 D. C. D. D. mounted 
veableway hoisting engines. 


30—Cameron Steam Pumps, all sizes. 
20—50,000 Capacity 8S. G. Flat Cars. 
—— Little Giant Special 
Shovels. 
HENRY A. HITNER’S SONS CO., 


Philadelphia, Pa. 





Traction 





FOR SALE. 


DREDCE 
30 ft. 4 in. wide x 84 ft. long x 9 ft. 9 in. 
deep; with double 14 x 24 engines: boiler, 
pump, and all equipment; also orange peel 
bucket of 8 cu. yds. capacity, and one com- 
bination coal and water tank. Address 
JAMES CHRISTIAN, Paterson, N. J. 25-lt 


FOR SALE 
General Engineering Practice 
Good. paying proposition. Complete 
outfit. Central Florida. 
Address “CO. B. 24,’ Engineering 
News, New York. 25-lt 
FOR SALE. 
ae Stone pokptinriy Plant 


Engine and oonn< etc., Complete. 
one COMPANY & ARTHUR Me- 
25-1t 


161 Third Street, ‘Long Island City. 














SURVEYING MANUAL 


A Manual of Field and Office 
Methods 


PENCE & KETCHUM, 


Tape, The Compass, The Level, 7: > 
Transit, Topographiq Surveyin. 
Land Surveying, Railroad Sur: 
ing, Errors of Surveying, Methods»! 
Computing,Freehand Lettering. 
aroth; #2 X 6% ins:; 250 pp. 
+ $2.00. 
NEWS BOOK DF?T. 
220 Broadway, New York. 
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